RETURN to an Order of the Honourable The House of Commons, 
dated 11 April 18G4 j — -for, 



COPIES “ of all Correspondence between the Cork Harbour Commissioners 
and the Irish Ballast Board, from June 18G2 to the present time, in reference 
to the Removal or Lighting of Daunt’s Rock 

“Of all Corbespondence on the same subject between the Cork Harbour 
Commissioners and the Board of Trade, as well as between the Ballast Board, 
the Trinity Board, and the Board of Trade 

“And, of all Correspondence between Public Bodies and Private Fiims on 
the same subject.” 



Board of Trade, Whitehall,! 
26 April 1864. f 



JAMES BOOTH. 



(Mr. Maguire.') 



Ordered , by The HouBe of Commons, to be Printed, 
27 April 1S64. 
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COPIES of all Correspondence between tlie Cork Harbour Commissioners 
and the Irish Ballast Board, from June 1862 to the present time, in reference 
to the Removal or Lighting of Daunt’s Rock ; of all Correspondence on the 
same subject between the Cork Harbour Commissioners and the Board of 
Trade, as well as between the Ballast Board, the Trinity Board, and the 
Board of Trade ; and, of all Correspondence between Public Bodies and 
Private Firms on the same subject. 



— I. — 

Correspondence between the Port of Dublin Corporation and Cork Harbour 
Commissioners. 



The Secretary to the Cork Harbour Commissioners, to the Secretary Ballast 
Board, Dublin. 

Sir, Cork, 6. June 1862. 

The Cork Harbour Commissioners have instructed me to suggest to your 
Board, that blowing up “Daunt’s Rock,” which is a great drawback to this fine 
harbour, would be less expensive than keeping a buoy on it ; but if they do not 
coincide in this view, perhaps they would take into consideration the advantages 
of a bell-buoy, and have one placed there. 

I am, &c. 

W. Lees, Esq., (signed) James F. Sugrue, 

Secretary, Ballast Board, Dublin. Secretary. 

Referred to Captain Roberts for report. 

(signed) William Lees, 

21 June 1862. Secretary. 



Copy of Report. 

The blowing-up of the “ Daunt’s Rock ” would be attended with an enormous 
expense. I doubt if it could be carried out perfectly, as it is extensive. 

The present buoy which marks it is the largest buoy of Herbert’s used by the 
Corporation, and is quite sufficient to mark it ; but should the Board wish to 
have a bell-buoy placed there, I will have an estimate of the probable cost 
prepared. 

(signed) _E. F. Roberts. 

26 June 1862. 



The Secretary Ballast Board, Dublin, to the Secretary to the Cork Harbour 
Commissioners. 

Sir, Ballast Office, Dublin, 30 June 1862. 

Having submitted to the Board your letter of the 6th instant, suggesting, on 
the part of the Cork Harbour Commissioners, the expediency of either blowing 
up the “ Daunt’s Rock,” off the entrance of that harbour, or placing a bell-buby : 
in lieu of the present Herbert’s Buoy which marks ihe .danger;: 
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I am directed to inform you that, owing to the enormous expense which would 
be attendant on blowing up so extensive a rock, the Board do not think it 
practicable, nor do they consider it advisable to substitute a bell-buoy. 

I am, &c. 

J. F. Sugrue, Esq., (signed) William Lees, 

Cork Harbour Office. Secretary. 



The Secretary to the Cork Harbour Commissioners, to the Secretary Ballast 
Board, Dublin. 

Harbour Commissioners’ Office, Cork, 
gj r 14 March 1863. 

Frequent remonstrances having been made by the captains of the American. 
Royal Mail steamships and others as to the necessity of a lightship off 
“ Daunt’s Rock,” approaching the entrance to this harbour : 

I am directed by the Cork Harbour Commissioners to beg you will kindly 
bring: the matter under the notice of yottr Board. 

I am, &c. 

William Lees, Esq., (signed) James F. Sugrue, 

Secretary, Ballast Office, Dublin. Secretary. 



The Secretary, Ballast Board, Dublin, to the Secretary to the Cork Harbour 
Commissioners. 

Sir, Ballast Office, Dublin, 20 March 1863. 

Haying submitted to tlie Board your letter of the 14th instant, on the subject 
of marking the “ Daunt’s Rock” off Cork Harbour : 

I am directed to acquaint you that the same shall receive the best attention of 
the Board. 

I am, &c. 

The Secretary, (signed) William Lees , 

Cork Harbour Commissioners. Secretary. 



The Secretary to the Cork Harbour Commissioners, to the Secretary Ballast 
Board, Dublin. 

Harbour Commissioners 5 Office, Cork, 
Sir, 17 July 1863. 

Referring to my letter of the 14th March, on the subject of marking the 
“Daunt’s Rock,” and to your reply thereto of the 20th idem, saying it should 
receive the best attention of your Board, I am now directed to inquire what 
decision they have come to on it. 

Tlie enclosed copy of letter from the agents of the Cunard Line, in reference 
to the last voyage of the “ Scotia,” is an additional proof of the necessity of 
having this very dangerous rock more distinctly marked. 

I am, &c. 

(signed) James F. Sugrue , 

The Secretary, Ballast Office, Dublin. Secretary. 



(Enclosure.) 

British and North American Royal Mail 
Steam Packet Company, 

Office : 8, Water-street, Liverpool, 

Dear Sirs, 11 July 1863. 

Captain Judkins informs us that he was unable to get an observation during his 
entire run across the Atlantic, and he says that the “ Daunt’s Rock ” is a terror to all 
approaching Ehips, in thick weather especially. 

He 
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He will have a talk with, you about it when lie sees you again, to-morrow week ; and 
we think tbe harbour authorities might be induced to place some sort of a beacon, and 
thereby lessen the risk. 

Yours truly, 

Messrs. D. & C. Maclver, (signed) D. §• C. Maclver, 

Queenstown, Dublin. Fro John Maclver. 



The Secretary Ballast Board, Dublin, to tbe Secretary to the Cork Harbour 
Commissioners. 

gir, Ballast Office, Dublin, 23 July 1863. 

Having submitted to the Board your further letter of the 17th instant, 
requesting, on the part of the Cork Harbour Commissioners, to be informed 
what decision this Board have come to as regards the better marking of the 
“ Daunt’s Rock Buoy,” I am directed to inform you the Board have been 
anxiously considering tbe matter, which is involved in great difficulties; and 
I am further to acquaint you that a deputation from this Corporation will shortly 
visit the rock, who will be happy to meet a deputation from your Board to confer 
on the subject. _ 

I am to add, due intimation will be given to you of tbe time the Deputation 
propose proceeding to the locality. 

I am, &c. 

The Secretary, (signed) W. Lees, 

Cork Harbour Commissioners. Secretary. 



The Secretary to tlie Cork Harbour Commissioners, to the Secretary Ballast 
Board, Dublin. 

Harbour Commissioners’ Office, Cork, 
gi r 30 July 1863. 

Having submitted to the Board at their meeting of yesterday your letter of the 
23d instant, I am instructed to request that your deputation will lose no further 
time in coming down here, when a Committee of this Board will be happy to 
meet and accompany them to the “ Daunts Rock. 

I am, &c. 

(signed) James F. Sugrue, 

The Secretary, Ballast Office, Dublin. Secretary. 



The Secretary Ballast Board, Dublin, to the Secretary to the Cork Harbour 
Commissioners. 

Ballast Office Dublin, 

gj r 8 August 1863. 

Having submitted to the Board your further letter of the 30 th ult, on subject 
previously under notice, as to the better marking of the “ Daunts Rock, oft Cork 
Harbour, I am instructed to request you will inform the Cork Harbour Com- 
missioners that it continues to be the intention of the Inspecting Committee of 
this Board to visit the “ Daunt’s Rock ” at the earliest moment which their other 
public engagements will permit, probably during the present month. 

The Board consider that it would be desirable in the meantime that a survey 
of the Rock should be made by tbe Cork Harbourmaster ; and they would suggest 
that tlie sanction of the Admiral commanding on the station be obtained for the 
master of H. M. S. “ Hastings,” conjointly with the Harbourmaster, to make the 
survey, with a view to ascertain the size, the depth of water on the rock at low- 
water springtides, and the adjoining soundings. 

I am, &c. 

J. Sugrue, Esq., Secretary, (signed; W. Lees, 

Cork Harbour Commissioners, Cork. Secretary. 
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The Secretary to the Cork Harbour Commissioners, to the Secretary Ballast 
Board, Dublin. 

Harbour Commissioners’ Office, Cork, 
Si r> 15 September 1863. 

'By directions of the Harbour Commissioners, I beg to enclose copy of a 
memorial they are forwarding to the Board of Trade in reference to “ Daunt’s 
Rock.” 

I am, &c. 

(signed) James Sugruc , 

The Secretary, Ballast Office, Dublin. Secretary. 



(Enclosure.) 

To the Right Honourable the President and Vice-President of the Board of Trade. 

The Memorial of the Cork Harbour Commissioners. 

Respectfully showeth. 

That memorialists are the Commissioners for improving and preserving the Port, Har- 
bour, aud River of Cork, under the Act of 1 Geo. 4, c. 52 (local). 

That the powers and duties of your memorialists cease outside Cork Harbour, at the 
southof a straight line between Poor He ad and Cork Head. 

That the rock called Daunt’s Rock is to the south of the above line, and beyond your 
memorialists’ jurisdiction. 

That Daunt’s Rock is right in the track of all ships coming from the westward for Cork 
Harbour, is in the way of every ship making the harbour ; that it is a cause of constant 
peril to ships leaving or arriving at night, and is marked only by a buoy, which at night 
is undistinguishable, and cannot be seen in a fog or thick weather in the daytime. 

That the arrivals have increased within a few years by several thousand tons of ship- 
ping, and within the past year amounted to considerably more than 1,200,000 tons, amongst 
■which may be reckoned the steam- vessels of the Cunard and Inman American Lines, 
carrying mails, and calling regularly ; the “ Great Eastern,” and several others of the 
largest foreign-going ships ; a great many vessels from all parts of the world for orders ; and 
the fine steam fleet which belongs to the Port. 

That the apprehension of this rock is so great, mail-packets and vessels for orders, with 
valuable cargoes, frequently delay outside it at night, or in dark weather, and there is now 
an universal and urgent demand that it should be removed or lighted. 

That your memorialists have fully informed the Corporation of the Port of Dublin, and 
now, not only on account of the interests of this Port, but on behalf of the shipping and 
mercantile interests of the United Kingdom and, it may be said, of the whole world, 
respectfully solicit the prompt consideration of your Honourable Board, to the end either 
that Daunt’s Rock may be removed, or a lightship with a signal -gun placed over it. 

Signed and sealed at a meeting of the Cork Harbour Commissioners at the Ballast 
Office, Cork, the 9th day of September 1863. 

(signed) Alexander Bremner, Chairman. 

James Sugrue, Secretary. 



(1915.) 

Extract of Letter from Captain Judkins to Captain O'Bryen , R. M. S. “ Scotia.” 

Captain O’Bryen, Queenstown, 19 July 1863. 

I once again write you a few lines, asking you to urge the authorities to take 
some measures with regard to removing or placing a lightship over the Daunt’s 
Rock, being in the fair track of vessels running for this port in foggy weather; it 
will some day or other cause a great calamity, and then we shall hear of some- 
thing being done. 

My last voyage homeward with this vessel shewed the want of some remedy. I 
had nothing but thick weather from leaving New York, not being able to get a 
fair observation the whole way; and when I got off Cape Clear and the Old Head 
of Kinsale, neither of which could be seen, so dense was the fog, though my lead 
showed 24 fathoms, I shaped a course E. by N. £ N. to pass outside the 
Daunt’s Rock, until I got 17 fathoms, and in which position I consider it too 
dangerous to put the ship’s head N. E., a course right on to the land, under 
the circumstances ; consequently the first thing I heard was the fog-bell in Bally- 
cotton, from which we soon made Roche’s Point. Now, I lost fully ten hours on 

that 
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that occasion ; but had there been a light- vessel, with a bell, I could not have 
missed the harbour. , .. , . „ 

I consider this rock so great a danger that 1 wonder it has been allowed to re- 
main so lono\ I am quite certain a vessel would ride there safely, for if she broke 
adrift with a north-west wind she would come right into the harbour, and if with 
a south-east wind Kinsale Harbour would be a place she could easily run for. I 
need not say to you how easily a course can be run along tlie coast, but to head 
a large vessel on to the landwith so much life and property on board, is too great 
a risk ; and I think it is not asking too much to relieve the anxiety of shipmasters, 
when such heavy penalties hang over their heads, should tliey unfortunately 
make a mistake. I must congratulate you upon such a splendid set of buoys 
now laid down at the entrance of the harbour. 

I am, &c. 

Received, 16 October 1863. (signed) E. W. E. Judkins. 

Marine Department, Board of Trade. 



The Secretary, Ballast Board, Dublin, to the Secretary to the Cork Harbour 
Commissioners. 

Sir,. Ballast Office, Dublin, 23 January 1864. 

W i t n reference to the correspondence which has taken place on the subject of 
the better marking of the “ Daunt’sRock” off Cork Harbour, I am directed by the 
Port of Dublin Corporation to forward herewith a copy of a letter from my Lords 
of the Committee of Privy Council for Trade, under date 31st ultimo, addressed 
to the Trinity House, agreeing with this Board and the Elder Brethren that it 
would be desirable to place a floating light to mark this danger; on the under- 
standing, however, that the expense should not be thrown on the Mercantile 
Marine Fund, but should be borne by the mercantile and shipping interests of 
Cork. 

Their Lordships have,, therefore, directed a return to be furnished, showing 
the average tonnage, and the amount of tonnage duty which should be levied on 
all vessels entering Cork Harbour, so as to yield an annual sum equivalent to the 
annual expense which would be incurred by the Mercantile Marine Fund by so 
placing and maintaining a floating light in this position, and which would amount 
to 1,300/. per annum, as estimated by the Elder Brethren of the l rinity House. I 
am now to enclose herewith a copy of the return required, from which it appears 
that it will he necessary to levy on vessels entering Cork Harbour on the coast- 
ing trade -ft d., and on the over-sea trade ftd. per ton, deducting, of course, 
the usual 60 per cent. I am to request you will bring this subject under the con- 
sideration of the Harbour Commissioners at Cork, and favour this Corporation 
with their decision. 

I am, &c-. 

The Secretary, (signed) William Lees, 

Cork Harbour Commissioners, Cork, Secretary., 



(Enclosure 1.) 

Office of Committee of Privy Council for Trade, 
Marine Department, Whitehall, 

Sir, 31 December 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to acknow- 
ledge tlie receipt of your letter of the 16tlx instant, on the subject of the proposal for 
marking the position of the Daunt’s Rock by a lightship. 

In reply, I am to acquaint you, for the information _ of the Elder Brethren, that what- 
ever opinion the Board of Trade might have entertained concerning the necessity of a 
lightship to guide vessels clear of the Daunt’s Rock, they will interpose no obstacle to a 
proposal which has been made by the Port of Dublin Corporation, and has received the 
approval of the Trinity House, provided the conditions on which that approval lias been 
given, viz., that the expense be borne by the Trade of Cork, be observed. For this pur- 
pose it will be necessary to levy upon the vessels which enter Cork Harbour a toll sufficient 
to raise the annual sum of one thousand three hundred pounds (1,300 /.), . which will be 
•needed to pay for the maintenance of the vessel, and interest on the original cost. The 
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Board of Trade entirely concur -with the Elder Brethren in thinking that it is not a case 
in which any part of the expense can properly be thrown on the Mercantile Marine H unci, 
so as to become a charge on the general shipping of the country. , , 

It appears to my Lords that the first step will therefore be to ascertain the actual 
tonnage which will become liable to the toll, and the rate of toll which will have to be 
leviecf: and when these points are decided, it will, my Lords conceive, be only right to 
represent the facts to the parties who are interested in the trade of Cork, so as to ascertain 
what are their views before the expense is incurred and the toll is imposed.. 

The Board of Trade would, therefore, suggest that, in communicating with the Corpo- 
ration, the Trinity House should inform them to the above effect. 

I am to add, that the Board of Trade concur with the Elder Brethren that the light on 
the Haunt’s Rock should, if placed, be “ revolving red,” and that the Roche’s Point Light 
should remain a fixed red light to seaward. 

(signed) T. II. Farrer. 

Secretary, Trinity House. 



(Enclosure 2.) 

Haunt’s Rock. 

g^ r Ballast Office, Bublin, 21 January 1864. 

I beg to submit herewith, for the consideration of the Board, the annexed Return, 
prepared by the Examiner of Light Huties. From this it appears that the 



Average Tonnage of Coasting Vessels entering Cork 
Harbour annually is - - 334,041 

And that of Over-sea Vessels ----- 582,790 



Now, the proposed floating light to be charged for according to the existing rate, the 
amount of duty payable would be as follows : — 

£ s. d. | £ s. d. 

Coasting Vessels, 334,041 tons, at fad. per ton - - 86 19 9 
Less 60 per cent. - - - 52 3 10 



Over-sea Vessels, 582,790 tons, at d. per ton 
Less 60 per cent* 



- - 455 

- - 273 



Total payable Inwards - 
Hitto Outwards - 

Making a Total Yearly Amount of - 



1 



£. 



34 15 11 



216 18 4 
216 18 4 



The duties, therefore, necessary to he levied for the proposed light, to realize the 
required amount of 1,300 1. per annum, should be three times the foregoing rates, or ^ d. 
per ton on coasting vessels, and -j° 3 d. per ton on over-sea vessels, less the usual deduc- 
tion of 60 per cent. ; leaving a net annual income of 1,301 1. 10s. 

I am, &c. 

W. Lees, Escp, . (signed) H. Vereker. 

Secretary, Ballast Office, Bublin. 



The Rate of Toll which will be necessary to levy on all Vessels entering Cork 
Harbour sufficient to raise the Annual Sum of 1,300?., needed for the Maintenance of 
a Light Vessel on the Haunt’s Rock. 



Coasting Trade. 



334,041 Tons, at -fad. 

60 per cent off - - - - 

Average Yearly Light Duty on Coasters Inwards 
„ „ „ Outwards 

Total for Year 



£. s. d. 


£. s. d. 


260 19 4 




166 11 8 




. 


104 7 8 


- 


104 7 8 


- - - £. 


208 15 4 
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The Rate of Toll which will be necessary to levy on all Vessels, &c. — continued. 



Oversea Trade. 

582,790 Tons at 9-16 d. 

GO per cent, off 

Average yearly Light Duty on Oversea Trade Inwards 
„ „ » Outwards 



£. 

• 1365 



Total for Year - 



Bate. 

Coasters at 3-16 d. por Ton, with GO per cent, off 
Oversea Traders at 9-16 rf. per Ton, with 00 per cent, off 



Harbour at the above rates 



s. d. 


£ . s. d. 


1 18 3 




1 11 - 




_ 


546 7 3 


- 


546 7 3 


- £ . 


1092 14 6 




208 15 4 


- 


1092 14 6 


rk .} <• 


1301 9 10 



The actual Tonnage of Coasters and Oversea Vessels which enter the Harbour of 
Cork, and which have paid Light Duty in the years 1862-63, and the Rate of Toll 
which will be necessary to levy on all Vessels entering Cork Harbour sufficient to 
raise the Annual sum of 1,300/., needed for the Maintenance of a Light- vessel on 
the “ Daunt’s Rock.” 



1862. 

31 December 1861 
31 March 1862 
30 June 1862 
30 September 1862 



18G3. 

31 December 1862 
31 March 1863 
30 Juno 1803 
30 September 1803 





Cork. 


Queenstown. 




Coast. 


Oversea. 


Oversea. 




Tons. 


Tans. 


Torts. 




90,022 


26,729 


110,027 




73,039 


21,154 


118,288 




76,064 


19,481 


133,225 


- 


91,701 


22,006 


126,169 




330,826 


89,370 


487,709 




Oversea at 


Cork - - - 


89,370 




Total ditto for Year - - - 


577,079 




Tons. 


Tons. 


Tons. 


_ 


77,319 


32,707 


119,655 


_ 


76,632 


22,353 


118,564 


_ 


86,795 


11,332 


98,690 


- 


96,510 


41,475 


143,726 




337,266 


107,807 


480,635 




Oversea £ 


it Cork - - - 


107,867 




Total ditto for Year - - - 


688,502 



Cork. 

Coasters, Year 1862 - 
Ditto 1863 - 



Tons. 

Coasting Average for one Year - 334,041 



Queenstown. Tons. 

Oversea, Year 1862 - - 487,709 

Ditto 1863 - - 480,635 

Cork. 

Oversea, Year 1862 - 89,370 

Ditto 1863 - - - 107,867 



1,165,581 



Tons. 

Oversea Average for one Year - 582,790 



Summary. 

Tons. 

330,826 
337,256 



668,082 



Lighthouse Department, Ballast Office, Dublin, 
18 January 1864, 



(signed) John Cossart, 

Ex. Lt, Dy. 
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The Secretary to the Cork-Town Commissioners to the Secretary Harbour Ballast 
Board, Dublin. 

Harbour Commissioners’ Office, 

Sir, Cork, 12 February 1864. 

Your letter of the 23d ult. and its enclosures were received in due course, all 
of which I submitted to the Daunt’s Rock Committee, and I now beg to send you 
annexed copy of their resolution, or rather recommendation, and to inform you 
that it was unanimously adopted by this Board. 

I am, &c. 

(signed) James F. Sugrue, 

William Lees, Esq. Secretary. 



Resolution. 

“ The Daunt’s Rock Committee unanimously recommend the Harbour Commis- 
sioners to decline the proposal of the Board of Trade to place a light ship at the 
Daunt’s Rock, on condition that the sum of 1,300/. be levied annually off the 
shipping entering or calling off Cork Harbour to defray the expense of main- 
tenance, kc., as they are of opinion that the charge ought to fall on the Mercan- 
tile Marine Fund.” 



— II. — 

COPIES of Correspondence between the Cork Harbour Commissioners and 
the Board of Trade, and between the Ballast Board, the Trinity Board, and 
the Board of Trade, in reference to the Removal or .Lighting of Daunt 
Rock; and, of Correspondence between Public Bodies and Private Firms 
on the same subject. 



(No. 11,1 6 &.) 

Memorial of the Mayor, Aldermen, and Burgesses of the Borough of Cork. 

To the Right Honourable the President and Vice-President of the Board of 

Trade. 

The Memorial of the Mayor, Aldermen, and Burgesses of the Borough of Cork, 
Respectfully sheweth, 

That under and by virtue of their charter, memorialists claim jurisdiction 
over the port and harbour of Cork, and are, therefore, deeply interested in their 
welfare and prosperity. 

That Queenstown, the port of Cork, is the port of call for ships of every 
nation, arriving there for the purposes of discharge, for orders, and for delivering 
or taking up mails, the tonnage of which vessels, during the past year, has 
amounted to over 1,200,000 tons. 

That numbers of those mail steamers, as well as ships with cargoes, are forced 
to remain frequently outside the harbour during the night, or in thick and foggy 
weather, in consequence of their captains being unable to distinguish the position 
of the rock called “ Daunt s Rock,” same being marked only by a buoy which 
in darkness or fog, cannot of course be seen, and which rock is in the immediate 
track of vessels entering the harbour. 

That this rock is outside memorialists’ jurisdiction or control, and cannot be 
dealt with by the harbour commissioners who are appointed by them. 

Your memorialists therefore approach your Honourable Board with their 
request that for the benefit of the borough “and port of Cork, as well as of the 
commercial world generally, and for the probable preservation of human life, 
your Honourable Board will be pleased to take into your immediate consideration 

the 
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the necessity of either removing Daunt’ s' Rock, or of placing over it, to mark 
its locality, a lightship, with signal-gun or bell. 

Done in Council, under the Common Seal of the borough of Cork, this 11th 
day of September 18G3. 

J John Francis Maguire , m.p., 

Mayor of Cork. 
Alexander M'Carthy, Jun., 

Town Clerk. 



(No. 11,169.) 

Memorial of the Cork Harbour Commissioners. 

To the Right Honourable the President and Vice-President of the Board of 
Trade. 

The Memorial of the Cork Harbour Commissioners, 

Respectfully sheweth, . 

That memorialists are the Commissioners for improving and preserving the 
port, harbour, and river of Cork under the Act of 1 Geo. 4, c. 52 (local). 

That the powers and duties of your memorialists cease outside Cork Harbour 
at the south of a straight lino between Poor Head and Cork Head. 

That the rock called Daunt’s Rock is to the south of the above line, and 

beyond your memorialists’ jurisdiction. 

That Daunt’s Rock is right in the track of all ships corning from the westward 
for Cork Harbour, is in the way of every ship making the harbour, that it is a 
cause of constant peril to ships leaving or arriving at night, and is marked only 
by a buoy which at night is indistinguishable, and cannot be seen in a fog or 
thick weather in the day time. 

That the arrivals have increaised within a few years by several thousand tons 
of shipping, and within the past year amounted to considerably move than 
1,200,000 tons, amongst which may be reckoned the steam vessels of the Cunard 
and Inman American lines, carrying mails, and calling regularly, the Great 
Eastern, and several others of the largest foreign going ships, a great many 
vessels from all parts of the world for orders, and the fine steam fleet which 
belongs to the port. 

That the apprehension of this rock is so great, mail packets, and vessels for 
orders with valuable cargoes, frequently delay outside it at night, or in dark 
weather, and there is now an universal and urgent demand that it should be 
removed or lighted. » 

That your memorialists have fully informed the Corporation of the port ot 
Dublin, and now, not only on account of the interests of this port, but on behalf 
of the shipping, and mercantile interests of the United Kingdom, and, it maybe 
said, of the whole world, respectfully solicit the prompt consideration of your 
Honourable Board to the end, either that Daunt’s Rock may be removed, or a 
lightship With a signal-gun placed over it. 

Signed and sealed at a meeting of the Cork Harbour Commissioners at the 
Ballast Office, Cork, the 9tli day of September 1863. 

By order, Alexander Bremner, Chairman. 

James F. Sugrue, Secretary. 



(No. 11,170.) 

Memorial of Shipowners, Merchants, and Traders of the Port of Cork. 

To the Right Honourable the President and Vice-President of the Board of 

Trade. 

The Memorial of the undersigned Shipowners, Merchants, and Traders of the 
Port of Cork, 

Respectfully sheweth, . _ D 

That the buoy upon the rock of Cork Harbour, called Daunt s Rock, is radis- 
tinguishable at night, and cannot be seen in- a fog* or thick weather, and that 
24*5. B 2 U S 
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"being in tlie track of an immense foreign and coasting trade, it is indispensable 
that it should he well marked or removed. 

Your memorialists therefore pray, that it may be removed at once, or that a 
light-ship with a signal- gun should be at once placed on it. 

Cork, 8th September 1863. 

(signed) John Francis Maguire , Mayor of Cork. 
Jeremiah Carroll , Town Clerk, 
and other signatures. 



(No. 11,171.) 

Mr. Inman to the President of the Board of Trade. 

Liverpool, New York, and Philadelphia 
Steam Ship Company, Liverpool, 

Sir, 18 September 1863. 

I have the honour to address you on the subject of Daunt’s Rock, lying in the 
fairway from the Old Head of Kin sale to the entrance to Cork Harbour, to state 
that we trust some steps may be taken (if it cannot be blown up) to mark its 
position by some light-vessel, or other meaus, by which its vicinity may be known 
during- night and fog, and by which the entrance to Cork harbour may be made 
more safe. 

I have, &c. 

To the Right Hon. T. Milner Gibson, (signed) William Inman. 

President of Her Majesty’s 
Privy Council for Trade, Whitehall. 



(No. 11,172.) 

Mr. Maclver to Mr. Maguire , m. p. 

Dear Sir, IS September 1863. 

I am happy to find that the local authorities of Cork are moving in the matter 
of Daunt’s Rock, which I drew' your attention to some time back ; and I have 
only now again to urge upon you and them the necessity of having a beacon of 
some kind put upon it, that would be some practical guide in thick weather and 
dark nights to the mail steamers that are now, by Post-Office arrangements, 
required to call at Cork Harbour. Indeed, it is not only mail steamers that aTe 
endangered by the absence of some proper beacon, but there are also numbers of 
emigrant steamers weekly — almost daily — leaving Cork for America and other 
parts of the world ; and if it be thought that, because these vessels have hitherto 
escaped accident, they are likely, or must of necessity continue, to be equally 
fortunate, it will be attributable more to a matter of luck than good guidance. 
Scientific navigation is all very well in its own way ; but in narrow' waters and 
thick weather, a known danger, like the Daunt Rock, ought to be guarded by a 
light-ship, or some other practically-useful beacon, and that, too, without delay. 
I have no idea whether Daunt’s Rock itself could be blown up, and the danger 
got rid of in that way. 

I asked the captain of the “ Scotia,” some two months ago, to call on the local 
authorities of Cork, and tell them that the Cl Scotia,” arriving off the port in thick 
weather, was delayed for some eight hours ; so that even on Post-Office grounds 
a detention of the mails in these times is not a trifle. In her case, she would, in 
fact, have been as short if she had ran for Liverpool direct. 

1 am, therefore, glad to hear that the local authorities arc alive to the dangers 
of Daunt’s Rock, and are using all their legitimate influence with those on whom 
devolves the responsibility in matters of this kind. 

Yours, kc. 

John Francis Maguire, Esq., m. p., (signed) David Maclver . 

Mayor of Cork. 
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(No. 11,172.) 

The Secretary, Marine Department, Board of Trade, to the Secretary to the Port 
of Dublin Corporation. 

Marine Department, Board of Trade, 
Sir, 25 September 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
transmit to you copies of the following documents, viz. : 

Memorials from the Mayor of Cork, the Cork Harbour Commissioners, and 
shipowners, merchants, and traders of Cork, and letters from Mr. Inman to 
Mr. M. Gibson, and Mr. Maclver to Mr. Maguire: all relating to the removal 
or better marking of the Daunt’s Rock, near the entrance to Cork Harbour. 

In laying these papers before the Port of Dublin Corporation, I am to request 
that you will state to them that my Lords will feel obliged if the Corporation 
will take the subject into their early consideration, and favour my Lords with 
their observations thereon as soon as they can conveniently do so. 

I am, &c. 

(signed) T. H. Farrer. 

The Secretary, Port of Dublin Corporation, 

Dublin. 



(No. 11,172.) 

The Secretary, Marine Department, Board of Trade, to Mr. Maguire, m. p. 

Marine Department, Board of Trade, 
Sir, 25 September 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acquaint you that the documents left yesterday at this Department by yourself 
and Mr. Beamish — viz., memorials from the Mayor, &c., of Cork, the Cork 
Harbour Commissioners, and shipowners, merchants, and traders of Cork, and 
letters from Mr. Inman to Mr. M. Gibson, and from Mr. Maclver to yourself, all 
relating to the removal or lighting of the Daunt Rocks, at the entrance of Cork 
Harbour — have been referred to the Port of Dublin Corporation, with a request 
that they will take the subject into their early consideration. 

I am, See. 

J. F. Maguire, Esq., m. p., (signed) T. H. Farrer. 

7, Manchester Buildings, Westminster. 



(No. 11,545.) 

The Assistant Secretary, Ballast Office, Dublin, to the Secretary, Marine 
Department, Board of Trade. 

Sir, Ballast Office, Dublin, 3 October 1863. 

I am directed to acquaint you, for the information of the Lords of the Com- 
mittee of Piivv Council for Trade, in reference to your letter and its enclosures 
on the subject of marking or removing the Daunt Rock, off Cork Harbour, 
that the Board having appointed a Committee to inquire into the matter, a 
meeting of the members of same was held this day, when they resolved to pro- 
ceed to Cork, and confer with the Cork Harbour Commissioners, and the memo- 
rialists, with the admiral on that station, and all parties concerned, on Friday 
next, and have informed the secretary of the Commissioners with their inten- 
tion. 

I am, &c. 

The Secretary, (signed) James M. A. Reilly , 

Marine Department, Board of Trade. Assistant Secretary. 



^ 45 - 
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The Chairman of the Shipowners’ Association, Liverpool, to the President of the 
Board of Trade. 

Shipowners’ Association, Liverpool, 
Sir, 23 September 1863. 

I have the honour to enclose you the memorial of the Liverpool Shipowners’ 
Association, on the subject of the urgent necessity which exists for the removal 
of “ Daunt’s Rock ” off the entrance to Cork Harbour, or of placing a light- 
ship and signal-gun over it. 

I remain, &c. 

To the Right Honourable (signed) Thomas Chilton, 

The President of the Board of Trade. Chairman. 



(Enclosure.) 

To the Right Honourable the President and Vice-President of the Board of Trade. 

The Memorial of the Liverpool Shipowners’ Association, 

Respectfully showeth, 

That the sunken rock, called Daunt’s Rock, lying to the south of Cork Harbour, is in 
the direct track of all ships from the westward entering that harbour. 

That the rock is marked only by a buoy, and is therefore undistinguishable at night, 
and cannot be seen in a fog, or in thick weather in the day-time, and is consequently a 
cause of great peril to ships leaving or arriving at Cork Harbour. 

That Coik Harbour is very greatly used by vessels coming from all parts of the world 
as a port of cull for orders, and by various lines of ocean steam vessels to take up 
mails and passengers. 

That the danger of coming in contact with this rock in the night-time, or in thick 
weatliei-, is so great, that vessels are very often obliged to remain at sea all night, or 
until the weather is clear. 

Your memorialists, therefore, humbly submit to your favourable consideration the necessity 
of the removal of Daunt’s Rock above referred to, or else of a lightship and signal-gun 
being placed over it. 

And humbly pray that steps may be immediately taken for carrying out the objects 
of your memorialists. 

And your memorialists will ever pray, &c. 

Thomas Chilton , Chairman. 



(No. 11,602.) 

Mr. James Booth to the Secretary to the Port of Dublin Corporation. 

Marine Department, Board of Trade, 
Sir, 7 October 1863. 

With reference to the letter from this Department, of the 25th ultimo, trans- 
mitting for the consideration of the Port of Dublin Corporation certain memo- 
rials praying for the removal or lighting of the Daunt’s Rock, I am directed by 
the Lords of the Committee of Privy Council for Trade to inclose a copy of a 
memorial which has been received from the Liverpool Shipowners’ Association 
on the same subject. 

I am, &c. 

The Secretary, (signed) James Booth. 

Port of Dublin Corporation. 
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(No. 11,602.) 

M r . James Booth to the Chairman of the Shipowners’ Association, Liverpool. 

Marine Department, Board of Trade, 
g; r) 7 October 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter, of the 23d ultimo, addressed to the Pre- 
sident of this Board, inclosing a memorial from the Liverpool Shipowners’ 
Association, praying for the removal or hetter marking of the Daunt’s Rocks; 
and, in reply, I am to acquaint you, for the information of the Association that 
a copy of the memorial has been sent to the Port of Dublin Corporation, for 
their consideration. 

I am, &c. 

The Chairman, (signed) James Booth. 

Shipowners’ Association, Liverpool. 



(11,802.) 

The Secretary of Lloyd’s to the Secretary, Marine Department, Board of 
Trade. 

gi r) Lloyd’s (E.C.), 15 October 1863. 

I have the honour to represent to you, for the information of the Lords of the 
Committee of Privy Council for Trade, that tile attention of the committee for 
managing the affairs of Lloyd’s has been called by Mr. J. F. Maguire, it. p., the 
Mayor of Cork, to the danger to shipping arising from the imperfect warning of 
Daunt’s Rock, off Cork Harbour ; and that gentleman has forwarded to this 
committee a copy of a memorial from the Cork Harbour Commissioners to the. 
Board of Trade on tile subject, with a request that this committee would support 
the same. 

This committee have, in consequence, made inquiries as to the danger to be 
apprehended from the existence of Dauut’s Rock, and they desire to express 
their opinion, as the result thereof, that the removal of the rock in question, or 
the placing of a light-vessel over it, would tend to the benefit of the shipping 
frequenting the port of Cork. 

I have, &c. 

T. H. Farrer, Esq., (signed) Geo. A. Halstead, 

&c. &c. &c. Secretary. 

Marine Department, Board of Trade. 



(No. 12,017.) 

Mr. James Booth to the Secretary of Lloyd’s. 

Marine Department, Board of Trade, 
Sir, 19 October 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 15th instant on the subject of the 
removal or lighting of the Daunt’s Rocks, off Cork Harbour, and to state that the 
matter is now under consideration. 

I am, &c. 

The Secretary, Lloyd’s. (signed) James Booth. 



^No. 12,024.) 

The Secretary to the Ballast Board, Dublin, to the Secretary, Marine 
Department, Board of Trade. 

Ballast Office, Dublin, 15 October 1863. 
With reference to your letters of tlie 25 ill September and 7th October, I am 
directed to inform you that this Board, in compliance with the wish of their 
Lordships, proceeded to consider the important question respecting the ‘ f Daunt 
Rock, and with a view to obtain the most complete 'information from persons 
resident in Cork and familiar with the subject, they deputed two of their members 
245. b 4 to 
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to proceed to Cork and communicate with the local authorities, and the admiral 
of the station. 

I have now the honour to enclose the report of the deputation, in which the 
Board entirely concur. 

Should their Lordships adopt the suggestion as to placing a lightship, it may 
he practicable, pending the building of one, to obtain the temporary use of one 
from the Trinity Board, as it would be desirable to take the necessary pre- 
caution without delay, and this Board have not any lightships at their disposal. 



The Secretary, 

Marine Department, Board of Trade. 



I am, &c. 

(signed) TV. Lees, Secretary. 



Enclosure 1. 

Copy op Report. 

The committee appointed to inquire into representations made by the local authorities of 
Cork, and other large and important interests connected with the shipping of that port, and 
addressed by them to the Lords of the Committee of Privy Council for Trade, upon the 
subject of removing or sufficiently marking the Daunt Rock, or its position, have the honour 
to report that they, as directed by the Committee, proceeded to Cork on the 8th inst., 
accompanied by their inspector ; and having, as previously arranged, met the memorialists 
on tire following morning at the office of the Harbour Commissioners, the subject underwent 
the fullest investigation, and the opinions of that body, as well as those of several practical 
persons brought forward by them, were carefully discussed. 

The dangerous character of the Daunt Rock, which is too well known to require any 
lengthened description from the committee, was fully and clearly shown to be a serious im- 
pediment to the navigation of the port. It lies at about four miles’ distance from the entrance 
of Cork Harbour, and one mile from the mainland, and in the direct course of vessels coming 
from the westward, from the lighthouse at the Old Head of “ Kinsale ” to the lighthouse at 
Roche’s Point. In hazy or thick weather, the commanders of vessels are afraid to steer a 
direct course; and by keeping or giving it a wide berth, the ships are swept by the tide to 
a great distance from the harbour, as appears especially by the statement of Captain Judkins 
in the papers hereunto annexed, by which much valuable time is lost. 

The great increase, of late years, not only in the number of vessels frequenting Cork 
Harbour, but also in their size, and being the general port of call for almost all the foreign 
grain trade of the United Kingdom, as well as the transatlantic mail packet station, invest 
it wiih peculiar importance; and the committee have, therefore, no hesitation whatever in 
recommending that measures be taken with as little delay as possible to mark that danger. 
It appears to the committee that the immediate course would be the placing of a light-vessel 
at a distance of from a mile to a mile and a-half to the south-east of the rock, with a fog- 
gun on board ; and that then the buoy, which now marks the outer edge of the rock, should 
be removed to the south-west end of it. The committee are also of opinion that the Board 
should be authorised, in the spring of the year, to engage the services of some eminent 
engineer, with divers, to make a close and careful survey of the rock, to ascertain whether 
its removal be practicable. 

It does not appear that any such survey has ever been made, so that neither its size, 
formation, or character is known; but, judging from the description of rock on the main- 
land (a mile distant), it would appear that the removal would not be very difficult. 

The Cork Harbour Commissioners having kindly placed their steamer at the disposal of 
the committee, they proceeded to Queenstown and consulted Rear Admiral Sir Lewis Jones, 
who expressed great anxiety to further these views, and has kindly ordered soundings to be 
taken, and the nature of the holding-ground, where it would be necessary to moor a light- 
ship, dearly ascertained. 

The committee could not fail to remark upon the total absence, in the memorials, of any 
allusions to the casualties upon the rock in question, an omission which the memorialists 
admitted, and have undertaken to remedy by forwarding a return of such casualties, which, 
when received, can be brought under the consideration of the Board of Trade, but for which 
the committee do not deem it necessary to delay their report. 

(signed) P. Dombrain. 

Thos • Beiolev. 

Ballast Board, 13 October 1863. 
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Enclosure 2. 

Extract of Letter from Captain Judkins, R. M. S. “ Scotia,” to Captain O'Bryen ; dated 
Queenstown, 19 July 1803. 

See Ante, in Correspondence of Cork Harbour Commissioners, No. 1915, page G. 



(No. 12,024.) 

Mr. James Booth to the Secretary to the Port of Dublin Corporation. 

Marine Department, Board of Trade, 
gj r 19 October 18G3. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 15th instant, with the Report of 
the Committee to whom had been referred the question of the better marking of 
D aunt's Rock. In this report the Committee recommend that a light-vessel 
should be at once placed in the neighbourhood of the Rock, and you state in 
your letter that the Corporation concur in that recommendation. In reply, I am 
to request that you will point out to the Corporation that the proposal is one that 
should, under the terms of the Act, be first submitted to the Elder Brethren of 
the Trinity House. . 

I am at the same time to enclose, for the information of the Port of Dublin 
Corporation, a copy of a letter on the same subject, which my Lords have 
received from the Committee of Lloyd s.* 

I am, &c. 

The Secretary, (signed) James Booth. 

Port of Dublin Corporation. 



The Secretary to the Chamber of Commerce and Manufactures, Glasgow, to the 
Secretary of the Board of Trade. 

Chamber of Commerce and Manufactures, 
Si r? Glasgow, 19 October 1863. 

I am instructed by the Directors to transmit to you the enclosed memorial on 
the subject of the removal of Daunt’s Rock, at the entrance to Cork Harbour. 

I have, &c. 

(signed) J. S. Fleming, 

To the Secretary of the Board of Trade, Secretary. 

Whitehall. 



(Enclosure.) 

To the Right Honourable the Lords of the Committee of Privy Council for Trade. 

The Memorial of the Chamber of Commerce and Manufactures in the City of Glasgow, 
incorporated by Royal Charter, 

Respectfully showeth, . , , 

That the memorialists are deeply interested in the shipping of the United Kingdom, and 
that the Port of Queenstown, from its having become a port of call for vessels of the largest 
tonnage to and from all parts of the world, is now of national importance. „ . 

That the local authorities have recently called public attention to the existence 01 a dan- 
gerous rock, called Daunt's Roclc, situated near to the mouth of Cork Harbour, and in the 
way of every ship making that harbour from the westward. 

That your memorialists recognise the great importance to the shipping interest or the 
kingdom of making the entrance to the Harbour of Cork safe, and this can be accomplished 
most effectually by blasting the rock and permanently removing it. 

That the memorialists are unable to form any estimate of the expense which would 
attend such an operation, and it may be that the cost would be altogether out of proportion 
to the advantage to be secured. In that case it appears to the memorialists that the danger 
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arising from the situation of D aunt’s Rock would be best obviated not, as has been suggested 
by other public bodies, by placing a lightship there with a signal-gun (which, it is thought, 
might lead to complications), but by improving and rendering first-class the light presently 
existing on Roche’s Point, so as to enlarge the circuit of that light, and by means thereof 
and of the Kinsale Light to afford safe and secure guidance to the mariner in the navigation 
of the waters near the entrance to Cork Harbour. 

The memorialists respectfully submit these suggestions to your Honourable Board, and 
solicit your early consideration of the subject to which they refer, and the prompt adoption 
of such measures as will obviate the dangers experienced from the existence of Daunt’s 
Rock. 

(signed) Alex. Hastie, Chairman. 

Glasgow, 19 October 1863. J. S. Fleming, Secretary. 



(No. 12,214.) 

Mr. James Booth to the Secretary to the Chamber of Commerce and 
Manufactures, Glasgow. 

Marine Department, Board of Trade, 
Sir, 22 October 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 19th instant, enclosing a memorial 
from the Chamber of Commerce and Manufactures at Glasgow, on the subject of 
the better marking of Daunt’s Rock ; and I am to acquaint you, for the informa- 
tion of the Directors, that a copy of the memorial has been sent to the Port of 
Dublin Corporation for their consideration. 

I am, &c. 

(signed) James Booth. 

The Secretary Chamber of Commerce and 
Manufactures, Glasgow. 



(No. 12,214.) 

Mr. James Booth to the Secretary to the Port of Dublin Corporation. 



Marine Department, Board of Trade, 
Sir, 22 October 1863. 

Referring to the letter of the 19 tli instant, from this Department, on the 
subject of the better marking of the Daunt Rock, I am directed by the Lords of 
the Committee of Privy Council for Trade to transmit to you, for the considera- 
tion of the Port of Dublin Corporation, the enclosed copy of a memorial from 
the Chamber of Commerce and Manufactures in Glasgow on the subject, in 
which it is suggested whether the object in view may not be better attained* by 
an improvement of the light at Roche’s Point. 



The Secretary Port of Dublin 
Corporation, Dublin. 



I am, &c. 

(signed) James Booth. 



(No. 12,309.) 

Mr. James Booth to the Secretary to the Ballast Board, Dublin. 



„. Marine Department, Board of Trade, 

„ feir > 27 October 1863. 

Deferring to previous correspondence on the subject of better marking the 
Daunt Rock, entrance to Cork Harbour, I am directed by the Lords of the Com- 
mittee of Pnvy Council for Trade to transmit to you, for the consideration of 
the Port of Dublin Corporation, the enclosed copies of a letter from the Admi- 
ralty, and of the reports which accompanied it upon the subject 

My Lords direct me to call attention to the remarks of Captain Shadwell as 
to the present completeness of the lighting of this part of the coast, and as to the 

facility 
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facility with which, by the exercise of common prudence, the rock may be 

avoided. _ . 

It appears to my Lords that great weight must be. attached to the tact that in 
thick weather lights cannot he depended upon, and that soundings must then 
be Telied on to keep a vessel clear of this rock, whilst in clear weather the bear- 
ing of the light on Roche’s Point must, if attended to, lead a vessel clear of it; 
and my Lords would suggest, for consideration whether the Roche Point Light 
might not be arranged in such a manner as to form a more direct leading light 

for the purpose. ^ . . _ 

I am to request that the chart (enclosed) my be returned to this Department. 

I am, &c. 

(signed) James Booth. 

The Secretary, Ballast Office, Dublin. 



(No. 12,309.) 

The Secretary of the Admiralty to the Secretary of the Board of Trade. 
gj r Admiralty, 20 October 1863. 

The question of placing a light-vessel to mark the Daunt Rock, at the western 
entrance of Cork Harbour, having again been brought forward by the Ballast 
Board of Dublin, the Rock has been examined by the Masters of Her Majesty’s 
ships “ Hastings ” and “ Hawke and 1 am commanded by my Lords Commis- 
sioners of the Admiralty to transmit to you, for the information of the Lords 
of the Committee of Privy Council for Trade, the report ot these officers, with 
one from Captain Shad well, by which it appears very questionable whether it 
is necessary to incur the expense of placing a light- vessel off the rock, as, with 
common precaution, all danger may be avoided by vessels appioaching the 
harbour from the westward. . . . 

My Lords desire me to transmit, herewith, all the correspondence (ni original) 
which has taken place on the subject during* the last 12 months, in order that 
the Board of Trade may come to a decision, on the question, and communicate 
accordingly with the Ballast Board at Dublin. 

The enclosures, when done with, it is requested, may be returned to this 

Office. 0 

I am, & c. 

The Secretary of the Board of Trade. (signed) C. Paget. 



Enclosure 1. 

The Da-unt’s Rock. 

The report of Captain Shadwell and ihe Masters of the “ Hawke” and " Hastings” agrees 
with the report of the late Hydrograph er, who expresses a doubt of the necessity for a light- 
ship ; and as to blasting the Daunt’s Rock away, the late Hydrograpber says, “ It might cost 
6,000 Captain Shad well’s report says, it “ would probably be impracticable; it would 
certainly involve a very great expense.” . 

Captain Shadwell himself reports fully upon the position of tins rock, and says that it 
offers but little cause of anxiety to the seaman unwilling to incur needless risk, and shows, 
by the courses laid down on the chart, that a safe course from oft the old Head ot R-msaie 
will increase the distance to be run with safety to Cork Harbour only three miles ovei e 
shortest possible route : can it then be necessary to run any risk to save these three miles, 
which any large steamship will accomplish in less than 20 minutes? I min no , 
therefore I submit that Captain Shadwell’s letter and the report be forwarded to the uoaid ol 
Trade for their information and that of the Ballast Board at .Dublin, and the Commander 
in Chief at Cork so informed, and that the report of Captain Shadwell, with the accom- 
panying chart, and the joint report of himself and the Masters ol the as mgs an 
“ Hawke,” be returned to the Admiralty when done with. • 

(signed) W. V. Read, 

19 October 1863. Vr - Hjdrographer. 
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Enclosure 2. 

(No. 387.) 

Respecting a Light-vessel to mark the Daunt Rock, off Cork Harbour. 

« Hastings,” at Queenstown, 10 October 1863. 
TriEsubiect of placing a light-vessel to mark the Daunt Rock is again under the con- 
sideration of *e Commissioners of the Ballast Board of Dublin, who, acting under direc- 
tions Horn The Board of Trade, have had a deputation here to consult with the Harbour 

°T They met yesteriay, and the Dublin Deputation have decided on recommending that a 

licht-Yfisscl be placed to msfk the shoal. . «, 

3 Su James Dombrain and the other members of the Dublin Deputation called on me to 
strde tire opinion at which they had arrived, and to invite observations from me ; but as the 
Deputation were already in possession of a copy of my report to the Admiralty of the 24th 
November 1862, I have not any further information to convey, as the point ot whether 
a light be desirable or not” can be best answered by the masters of the vessels who are con- 

^T'sir^’amel Dombrain 'requested me to have soundings taken in the neighbourhood of 
the Rock, with the view of ascertaining the nature of the bottom. This lam having done 
under the superintendence of Captain Shadwell, of the “ Hastings,” and the report shall be 
sent to the Admiralty for the information of Sir James and the Deputation when completed , 
into anticipating such a request, Ore “Advice” has been employed m tins seiw.ee for the 
last week, but the weather has been rough, and retarded progress. 



The Secretary of the Admiralty, London. 



I have, &c. 

(signed) Lewis T. Jones , 

Rear-Admiral. 



Enclosure 3. 

(No. 392.) 

Further Information respecting a Light-vessel to mark the Daunt Rock. 

g; r “ Hastings,” at Queenstown, 14 October 1863. 

In continuation of my letter of ihe 10th instant, No. 387, respecting a light-vessel to 
mark the Daunt Rock, I have now the honour to forward, for their Lordships’ information, 
the report of Captain Shadwell on that subject. 

2. Their Lordships will observe that Captain Shadwell suggests two lights being placed 
on Robert’s Head, in preference to a floating light ; and I am disposed to coincide with him 
that that would be the most practical way of showing the position of the shoal, and 
enabling ships to avoid it. If lights on shore be adopted one should, I think, be placed as 
far down the face of the cliff as possible. , 

3; The weather has been so rough lately that the additional soundings, to finish the rough 
plan alluded to in my letter of the 10th instant, have not been taken. 

I have, &c. 

(signed) Lewis T. Jones, 

The Secretary of the Admiralty, London. Rear-Admiral. 



Sub-Enclosure 1. 

Transmitting a Report relative to Daunt’s Rock. 

H. M. S. K Hastings,” Queenstown, 

Si r> 9 October 1863. 

We have the honour to acquaint you that, in compliance with your instructions of the 4th 
instant, we have made an examination of Daunt’s Rock and obtained soundings thereon, and 
we beg to submit herewith our report on the questions proposed to us. 

2. As to the feasibility of blasting the Rock so as to leave 30 feet of water over the 
shoalest parts : 

We are of opinion that, in consequence of the great extent of this shoal (not less, accord- 
ing to the most favourable estimation, than 40 fathoms in diameter), that to blast it effectu- 
ally, so as to have over it the depth of water proposed, would probably be impracticable, 
and would certainly involve a very great expense. 

2. As to suggesting the best position for placing a floating light-vessel : 

We are of opinion that if it should be decided to place a floating light to mark this rock, 
the best position would be about half a mile outside the present buoy, in about 14 fathoms, 
on the same line of bearing from Robert’s Head. 

3. We 
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3. We forward herewith a rough sketch of the soundings obtained in the neighbourhood 
of the Rock, as far as circumstances and the unfavourable weather we experienced permitted. 

4. Reliable soundings, to be used as a basis for any future blasting operations, could only 
be obtained under the most favourable circumstances of fine weather and smooth water, such 
as occasionally prevail in the summer season. 

We have, &c. 

(signed) Charles D. A. Skadwell, 

Captain H. M. S. “ Hastings.” 
John T. H. Norris, 

Master H. M. S . (< Hawke.” 
Edward Maunder, 

Rear-Admiral Sir Lewis T. Jones, k. c. n. Master H. M. S. " Hastings.” 



Sub-Enclosure 2. 

In re Daunt’s Rock. 

(No 15 of 18G3.) H. M. S. “ Hastings,” Queenstown, 

Sj r> * 10 October 1863. 

On the 9th instant I had the honour, in obedience to your instructions, to submit to you 
a joint report from Messrs. Norris and Maunder, masters of Her Majesty’s ships “ Hawke” 
and “ Hastings,” and myself, relative to the feasibility of removing, by blasting, the danger 
near the entrance of Cork Harbour known as Daunt s Rock, and, in the event of that mea- 
sure being deemed impracticable, of suggesting our opinion as to the best position fora 
floating light to mark this hidden danger. . 

1. Having had occasion, in the course of this inquiry, and during my examination of the 

vicinity of the Rock, to study carefully the Admiralty Chart of this part of the coast (Kinsale 
to BrettinHead, No. 2336), my attention has been drawn to the primary question whether 
Daunt’s Rock— lying, as it does, in the direct track of vessels proceeding along the coast 
from the westward, from Kinsale to Cork Harbour— is really so formidable a danger, and so 
great an impediment to the safe navigation of the coast, as is generally assumed by those 
who have acquiesced in popular opinions on the subject, without due and independent 
inquiry. . , ... 

2. After a very attentive consideration of this subject, I have arrived at a deliberate con- 
clusion that the supposed danger of Daunt’s Rock is greatly exaggerated, and that it offers 
but little cause of anxiety to the seaman unwilling to incur needless risk, and content to 
conduct his vcsstd according to well-established rules of prudent navigation. Danger only 
exists when the seaman is tempted to skirt along the coast in dangerous proximity to the 
shore, urged by an impatient desire of saving a few miles of distance and a few mmuies of 

Daunt’s Rock, according to the Admiralty Chart (the correctness of which there is no 
reason to doubt), lies off Robert’s Head, about nine-tenths of a mile from the land. The coast 
all along, from Kinsale to Cork Harbour, is high and bold, and therefore affords the seaman 
an easy "means of estimating his distance fiom the shore. 

By keeping a prudent offing of two or three miles from the shore, and in case or thick 
weather, when there may be 'some difficulty in estimating distances, by not negleciing the 
ancient seamanlike precaution of attention to sounding with the lead, Cork Harbour may 
be approached even at night with perfect safety, the coast being extremely well lighted. If, 
unfortunately, the night should be so dark and thick that neither the high land ot the coast 
nor the lights should lie visible, the seaman can ensure the safety of his vessel by putting 
her head off-shore till it clears, and not keeping her in less than 20 fathoms water. In such 
a case as this the danger of the coast would not be one whit the less even if Daunts Rock 
had never existed. , , 

4. It will appear, on examination of the Admi.alty Chart, that assuming that a vessel 
starts from a position one mile due south of Kinsale Head (N. N. E. $ E. magnetic), and 
steers for Cork Harbour, skirting along the coast as close us possible, so as to pass over the 
shortest distance possible, ignoring Daunt’s Rock altogether, the distance traversed will be 
16-1 miles. If she steers to pass two cables’ length outside of Daunt s Rock, the distan e 
traversed will be 16| miles; or, again, if starting from a point two miles from Kinsale liead, 
she passed one mile outside of the Rock, the distance traversed would he 18 miles ; and, again, 
if from a point three miles from Kinsale Head, she pa-sed two miles outside fire Rock, the 
distance would be 19* miles,— the extieme lo.s in this case being three miles, a limit alto- 
gether inconsiderable, both as to distance and in point of tune. As an illustration of this 
argument, I append a copy of the Admiralty Chart, with the courses and distances sup- 

P 5. As unlimited sea-room exists towards the S. E. to seaward m thick or lowing 
weather, the prudent mariner may keep as much further off shore as he ^ eas ^.^ d a s ° 
diminish still more and more the possible chances^ of his f oStv 

of d ' 

examined, that the "delay su'd danger caused by ] 
hour shrink to very diminished proportions. 0 I believe 
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6. I believe I am correct in stating that all parties who have examined Dannt’s Rock at 
various times have reported against the practicability of removing the danger by blasting 
the lock away. As a safeguard against its assumed danger there remains, therefore, to be 
considered the propriety, of marking its position by means of a floating light, which has 
also been proposed. It must be borne in mind in considering this matter that the coast in 
this neiohbourhood is already extremely well lighted : — by Kinsale Head Light (fixed), visible 
in clear weather at a distance of 22 miles; by Cork Harbour Light, on Roche s 1 oint (fixed, 
and showing red lo seaward), visible 8 to 10 miles; and by Rallycotton Light (flashing), 
visible 10 mTles. A vessel proceeding from Kinsale Head to Cork Harbour comes within 
sight of the Cork Harbour and Ballycotton Lights long before she reaches the vicinity of 
Daunt’s Rock, and in the neighbourhood of the rock all three lights are distinctly visible, 
thus enabling the mariner to fix his position on his chart by bearings with great exactness. 
Unless additional lights can be shown to be indispensably necessary, their multiplication 
along a line of coast is a positive evil, as they only tend to confuse and bewilder the seaman, 
especially in dark and uncertain weather, and are quite as likely to lead him into error 
through mistaking one for the other as to afford him any additional security : for these 
reasons, placing a lighthouse or vessel near Daunt’s Rock seems to be of very questionable 
advantage. 

7. If, however, in deference to the strong local wishes which appear to prevail on this 
subject, it should be determined to mark the position of Daunt’s Rock by a light, I think 
that a lighthouse on Robert’s Head would be preferable to a floating light outside the rock. 
The floating light, being moored in a very exposed situation, and subject to the unbroken 
force of easterly and south-easterly gales, would be often in danger of breaking adrift; and 
if such an accident should occur, some time must needs elapse, especially in wintertime, 
before it could be replaced, during which period the rock would be unguarded. No such 
danger would attend a lighthouse on the land. 

The cost of erecting a lighthouse, in the first instance, would probably be considerably 
greater than that of providing a light-ship ; the annual expenses, of maintenance, repairs, and 
establishment, probably much less. 

8. Robert’s Head is wholly composed of dark-grey slate and gritstones, which are well 
adapted for rough building purposes, so that the materials for the erection are on the spot. 
In order to distinguish the proposed light from adjacent lights already existing, I would 
suggest that it should be either a revolving light or two fixed lights of unequal elevation, 
placed in line of bearing towards the position of Daunt? s Rock. The lights need not be very 
poweiful ; if visible from eight to ten miles, it would suffice. 

The importance of this subject must be my excuse for the length of this communication. 
Submitting the matter for your consideration, 

I have, &c. 

(signed) Thos. F. A. Shadwell , Captain. 

Rear-Admiral Sir Lewis T. Jones, k.c.b. 



(No. 277.) 



Enclosure No. 4. 



The Buoying and Lighting of Cork Harbour and its Approaches. 

u Hastings,” at Queenstown, 

Sir, 24 November 1862 . 

I forward herewith four enclosures, relating to the buoying and lighting of Cork 
Harbour and its approaches. 

2 . A is a covering letter from the Secretary of the Harbour Commissioners; 

B a report from the Harbourmaster (Mr. H. H. O’Bryen) to the Harbour Com- 
missioners ; 

C observations of Mr. Judkins, Master of the Cunard steamer “Scotia.” 

3. The above papers were sent to me with a request that I would forward them to the 
Lords Commissioners of the Admiralty ; but previously to doing so, I directed Lieutenant 
Manstl (who commands the Boys’ Training Brig) to proceed in the “Advice,” and, with the 
assistance of the roasters of the “ Hastings” and “ Hawke,” to report on the requisition of 
the Harbour Commissioners : that report (D) is sent herewith. 

4. With reference to the buoys on the Harbour and Turbot Banks, that point is settled 
by their Lordships having been pleased to order the Storekeeper General to provide buoys 
of the Herbert pattern. 

5. The point remaining for the consideration of their Lordships is, whether the buoys on 
the western shore shall be painted red instead of white, and the blasting of the Harbour 
and Turbot Rocks. 

6. People experienced in such matters state that there would not be any great difficulty 
in blasting them away, and that even the Daunt’s Rock might be levelled. 

7. If it be deemed advisable to paint the buoys on the left hand going in red, I would 
beg to suggest that it be a bright-red colour. 

1 am, &c. 

(signed) Lewis T. Jones, Rear-Admiral. 

The Secretary of the Admiralty, London. 
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Sub-Enclosures. 



(A.) 

Harbour Commissioners’ Office, 

g; r Cork, 20 November 1862. 

I beg to enclose copies of reports in reference to the buoys of this harbour, which I am 
directed to forward you for transmission to the Admiralty. 

I am, &c. 

(signed) James F, Sugrue , Secretary. 
Rear-Admiral Sir Lewis T. Jones, Queenstown. 



Gentlemen, Queenstown, November 1862 . 

As directed, I beg to offer a few observations upon the Admiralty Buoys marking the 
banks and shores at the entrance to Cork Harbour. 

1. The buoys swim too deep, from their construction, not being more than 18 inches over 
water: when the tide is strong, their shape being the same, it is almost impossible to distin- 
guish one from the other, until too close to avoid danger. 

2. The colour of those upon the western shore being white, makes them difficult to 
he seen at night, when the sea is broken, or in bright moonlight. 

3 . There is no difference between the buoys marking the sides of the channel and those 
in the centre upon the Turbot Bank and Harbour Rock. 

I would suggest that buoys similar to the Keel or Herbert Buoys be substituted for ihe 
present ones "this class of buoys being now used in London, Liverpool, Dublin, and the 
principal ports in the United Kingdom ; the buoys upon the Turbot Bank and Harbour 
Rock to be beacon-buoys, with different-shaped caps, to distinguish them one from the 
other* the buoys to be painted black at one side of the harbour, and led at the other ; 
those upon the wrecks to be green ; upon the Turbot Bank and Harbour Rock the shape 
of the beacons to distinguish the position of the buoys ; these buoys to stand at least 
14 feet above the water, the harbour being used both by night and by day by the American 
Royal Mail and other valuable steamers. I would strongly recommend that a light-ship be 
placed south-east of Daunt’s Rock, so as to enable them to avoid this danger, having only 
11 feet upon it at low-tide, and being directly in their track to and from America. I may 
here mention that a large steamer recently was detained for some two hours in consequence 
of havino- fouled one of the Harbour Rock Buoys, it being half-flood and a little thick at 
the time. 0 The buoy was not seen in time to avoid it. Had it been a beacon-buoy, this 
would not have occurred. In fact, the only accidents that have occurred were caused by 
the buoys being of a bad description. In conclusion, I may say how desirable it would be 
to have a uniform system of buoying in all the ports of the United Kingdom. In con- 
firmation of the above reports, I beg to hand in the written opinion of one of the most 
experienced and talented mariners of the present day, commanding the Royal Mail-ship 
« Scotia,” touching at this port on her outward and homeward voyage to America. 

I have, &c. 

(signed) Henry II. O' Br yen. 



(C.) 

Gentlemen R. M. S. “ Scotia 26 October 1802 

Having read’ over the report made by tile Harbour Master of Queenstown relative to the 
buoys marking llle dangers to the approaches of said harbour, I strongly approve ol the 
•‘Keel’ or Heibert Buoys to be substituted for the ones now m use, as »e have great 
difficulty in distinguishing them at all times. The colour of red or black is the most 
distinguishable: that of white being totally useless eulier by moonshine or sunshine, and 
not seen in fog or liasy weather. X would not recommend green, as that colour is used in 
cases of sunken wreck. The buoys on ihe Harbour Rock and Turbot Bank should be 
beacon-buoys, with distinguishing caps. With regard to the danger cal led Daunt s Rock, l 
cannot see any cause, and have often wondered, why it has not been blasted away eie this 
lying as it does so great an obstacle in the fairway of vessels running from this commercial 
and now-important harbour. . , |, a vi. 

Failing this proposition, a light is very much required, and it must be so ^n^sbabl^ 
in order to avoid mistakes arising by many lights showing from fishing- vessels, &c., that aie 
constantly hovering round the entrance of the harbour. 

Highly recommending the above for your approval. 



Messrs. D. and C. Maclvers, Liverpool. 



I am, &c. 

(signed) C. H. E. J udkins. 
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(D.) 

Relative to the Buoys of Cork Harbour and Daunt’s Rock. 

H. M. S. V. “ Advice,” Queenstown, 

gj r 22 November 1862. 

In compliance with your memorandum of the 21st instant, vve proceeded on the service 
therein mentioned. . 

First. To the Daunt Rock, and there taking careful soundings on and around it, which 
varied from two-and-a-half to seven fathoms, extending north and south about 40 fathoms; 
the utter impossibility of blowing it up presents itself without enormous expense, but from 
its position relative to Queenstown Harbour, we strongly recommend a liglit-vessel to be 
moored io the eastward of the Rock lighted by two red lights on different masts placed at 
unequal heights to distinguish them from the adjacent lights. 

Secondly. With respect to the colour and description of the buoys marking the Harbour 
Rock and Turbot Bank Shoals, we suggest that they should remain the same colour as at 
present, but the description of buoy to be similar to that placed off the Daunt Rock. 

Thirdly. We would further suggest that the buoys marking ihe channel of the harbour on 
the eastern side should remain as at present (black), those on the western side to be painted 
red ; the harbour being much used by vessels, particularly large steamers, and white (as 
at present) being not easily distinguishable at night. 

We have, &c. 

(signed) W. Mansel, Lieutenant, 

H. M. B. “Ferret.” 
Francis Hale, Master, 

H. M. S. « Hawke.” 
Edward Maunders , Master, 

H. M. S. “ Hastings.” 
M. C. Raymond, 2d Master, 

Rear-Admiral Sir Lewis T. Jones, k. c. b., H. M. S. V. “ Advice.” 

Commander in Chief, Queenstown. 



22 November 1862. 

I bequest you will state at what distance from the buoy of the Daunt’s Rock in each 
direction was two-and-a-half fathoms found, and at what distance seven fathoms. 

(signed) Lewis T. Jones , Rear-Admiral. 

The shoal-water commences a cable’s length north of the buoy, two-and-a-half fathoms on 
the southern extreme of the rock, deepening gradually to five fathoms in the centre, and shoal- 
ing again to two-and-a-half fathoms on the northern extreme. 

Seven fathoms is found on the edge of the shoal, deepening to 13 fathoms where the buoy 
is at present. 

(signed) W. Mansel , Lieutenant, 

H. M. B. “ Ferret.” 
Francis Hale, Master, 

H. M. S. “ Hawke.” 
Edward Maunders , Master, 

H. M. S. “ Hastings.” 

M. C. Raymond, 2d Master, 

H. M. S. V. “Advice.” 



Is not the light off Roche’s Point " red ” on the sea-front; and if so, would red be desirable 
for a floating light on the Daunt Rock ? 

Lieutenant Mansel. (signed) L. T. Jones, Rear Admiral. 



H. M. S. “ Ferret,” 24 November 1862. 

Roche’s Light is red ; hence our reason for recommending two lights to be used off the 
Daunt’s Rock. 



(signed) W. Mansel, Lieutenant, r. n. 
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Enclosure 5. 

(No. 375.) 

Proposal for larger Buoys in Queenstown Harbour, and for a Lightship at the 
Daunt Rock. 

(E.) 

26 November 1862 . 

Three out of four of the proposals of the Queenstown Harbour Master are, 1 think, 
good, and should be adopted as soon as convenient : 

1 . The four larger beacon-buoys on the Harbour and Turbot Rocks are already ordered. 

2. The marking buoys on the port side of the harbour on entering should, as at Liverpool, 
Belfast, &c., be painted of a bright red colour. 

I think this ought to be done at once. White buoys are very difficult to make out by night, 
and it is the general practice now in most English and nearly all foreign harbours, to place 
red buoys to port on entering, and black to starboard. 

3 . All the marking buoys in the harbour on both sides are of an antique form, and swim 
too deep in the water. 

In this I fully concur, and would suggest, when any one of these buoys requires repair, 
that, instead of doing so, a new trunk iron buoy, well coated within with Day's cement, to 
preserve the rivet-heads, should be laid down until all the buoys are replaced. It will be 
more economical in the end, as the wooden buoys are constantly getting out of repair, and 
the iron rarely or never. 

4 . Daunt’s Rock* (as Captain Judkins says) should be blasted away. 

Certainly a nine-feet danger near to the entrance of a well-frequented harbour is a very 
great evil. But to blast it away would probably cost 5,000 l., and I fear there are no 
available funds. 

A floating light might be placed off it ; and if this were considered necessary, an appli- 
cation should be made to the Board of Trade to refer the question to the Ballast Board of 
Dublin ; but l doubt the necessity for it. 

I submit, then, with their Lordships’ approval — That the senior officer at Queenstown be 
authorised to direct the storekeeper at Haulbowline (who has charge of the buoys) to make 
the changes named in paragraphs 2 and 3, as opportunities may occur : say that Ire should 
be prepared to have a set of buoys, painted bright red, ready to lay down at the same time 
the four large buoys are placed on the Harbour and Turbot Rocks. 

(signed) J. Washington, Hydrographer. 



(No. 12,476.) 

Tiie Chairman of the Glasgow Shipowners’ Association to the Secretary, Marine 
Department, Board of Trade. 

19, Union -street, Glasgow, 

Dear Sir, 26 October 1863. 

I am requested to forward you the enclosed memorial of the Shipowners’ 
Association, and to express the hope that the subject of it may have the early 
consideration of their Lordships. 

I am, &c. 

T. H. Farrer, Esq. (signed) Allan Gilmour. 

&c. &c. 



(Enclosure.) 

(No. 12 , 476 .) 

To the Right Honourable the Lords of the Committee of Privy Council for Trade. 

The Memorial of the Glasgow Shipowners’ Association, 

Respectfully showeth. 

That the attention of your memorialists having been called to the dangerous situation of 
Daunt’s Rock, near to the entrance of Cork Harbour, and in the track of vessels making for 
that port from the westward ; 

That your memorialists, impressed with the great advantage, not only to the shipping 
interest, but to the general trade of the kingdom, of rendering the entrance to all the 
harbours of the country of as easy and safe access as possible, and more especially the 
entrance of such harbours as that of Queenstown, which is now a port of call to and from 
all parts of the world, and is therefore of national importance ; 

That 



* Daunt’s Rock lies four miles S.W. of the entrance of Cork Harbour, off Robert’s Head, three 
quarters of a mile off shore. 
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That the removal of Daunt’s Rock by blasting, if that can be effected at a cost within a 
reasonable amount, would be the most effectual and satisfactory mode of disposing’ of it. 

That, in the event of the estimated or probable cost of thus removing Daunt’s Rock by 
blasting, exceeding an amount which could reasonably be undertaken, your memorialists are 
of opinion that the dangers referred to would be best obviated, and the navigation to the 
harbour from the westward would be rendered comparatively safe, by an improvement of 
the light on Roche’s Point, making it first class, or equal in brilliancy to any light on the 
coast. Such au arrangement, your memorialists think, would meet all the requirements of 
the navigation, and would be less expensive than the placing of a lightship, or of any 
particular light, to mark the rock. 

Your memorialists respectfully submit these propositions to your Honourable Board, and 
hope that your Lordships will be pleased to adopt such measures as will render the said 
navigation less dangerous. 

And your memorialists, as in duty bound, will ever pray. 

Signed for and on behalf of the Glasgow Shipowners’ Association this twenty- 
sixth day of October, eighteen hundred and sixty-three. 

Allan Gilmour , Chairman. 



(No. 12,476.) 

Mr. James Booth to the Secretary to the Ballast Board, Dublin. 

Marine Department, Board of Trade, 
Sir, 28 October 1863. 

Referring to previous correspondence on the subject of better marking the 
Daunt’s Rock entrance to Cork Harbour, 1 am directed by the Lords of the 
Committee of Privy Council for Trade to transmit to you, for the consideration 
of the Port of Dublin Corporation, the enclosed copy of a memorial addressed to 
this Board by the Glasgow Shipowners’ Association on the subject. 

I am, &c. 

The Secretary, Ballast Office, Dublin. (signed) James Booth. 



(No. 12,476.) 

Mr. James Booth to the Chairman of the Glasgow Shipowners’ Association. 

Marine Department, Board of Trade, 
Sir, 28 October 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 26th instant, enclosing a memorial 
from the Glasgow Shipowners’ Association, praying that steps may be taken 
either for removing or better marking the Daunt Rock, near the entrance of 
Cork Harbour; and I am to inform you that a copy of the memorial has been 
forwarded for the consideration of the Port of Dublin Corporation. 

I am, &c. 

Allan Gilmour, Esq., _ (signed) James Booth. 

Chairman of the Glasgow Shipowners’ Association, 

Glasgow. 



(No. 12,937.) 

The Secretary to the Liverpool Underwriters’ Association to the Secretary, 
Marine Department, Board of Trade. 

Daunt’s Rock. 

Underwriters’ Rooms, Liverpool, 

Si r , , 5 November 1863. 

I am directed by the Committee for managing the affairs of the Liverpool 
Underwriters’ Association to state, that Mr. Maguire, m. p., Mayor of Cork, has 
brought under their notice the existence of a rock, named “ Daunt’ s Rock,” 
between Kin sale and Queenstown, in a position dangerous to navi option ; and 

the 
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the Committee would urge upon the Lords of the Committee of Privy Council 
for Trade to take such steps as they may think desirab le to protect shippng 
frequenting Queenstown from the danger in question. 

I remain, &c. 

(signed) Thomas Court , 

T. H. Farrer, Esq., ^ Secretary. 

Secretary, Marine Department, Board of Trade, 

Whitehall. 



(No. 12,937.) 

The Secretary, Marine Department, Board of Trade, to the Secretary to the 
Liverpool Underwriters’ Association. 

Marine Department, Board of Trade, 
Sir, 7 November 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 6th inst., on the subject of the 
Daunt Rock, near the entrance of Cork Harbour; and I am to acquaint you in 
reply, for the information of the Committee for managing the affairs of the 
Liverpool Underwriters’ Association, that the Port of Dublin Corporation are 
now considering what sieps can be taken for the better protection of shipping 
from this danger. 

I am, &c. 

■ The Secretary, (signed) T. II. Farrer. 

Liverpool Underwriters’ Association, 

Liverpool. 



The Assistant Secretary to the Ballast- Board, Dublin, to the Secretary, Marine 
Department, Board of Trade. 

(No. 13,076.) 

Sir, Ballast Office, Dublin, 7 November 1863. 

Having duly submitted to the Port of Dublin Corporation your letters bearing 
date respectively the 2 2d, 27th, and 28th of October, with their relative enclo- 
sures, from the Chamber of Commerce, Glasgow, the Admiralty, and the Glasgow 
Shipowners’ Association, on the subject of the better marking of the “ Daunt 
Rock,” Cork ; and I am now to forward a report from the Committee to whom 
the matter was referred, and at the same time to draw attention to the report 
from the deputation who proceeded to Cork, and which accompanied the letter 
from this office, 15th ult. ; and I am to request you will submit same to the 
Lords of the Committee of Privy Council for Trade. 

The chart which accompanied your letter of the 27th inst. is herewith 
returned, as requested. 

I am, &c. 

(signed) James M. O'Reilly, 

The Secretary, Assistant Secretary. 

Marine Department, Board of Trade. 



(Enclosure.) 

Report of a Special Committee 011 the Marking or Removing of the Daunt Rock. 

The Committee to whom the Board have referred the letter of the Lords of the Com- 
mittee of Privy Council for Trade, and its enclosures (herewith returned), upon the subject 
of marking or removing the " Daunt Rock,” have the honour to report that they have 
again very carefully and maturely weighed all the propositions which have been brought 
under their Lordships’ consideration. Four different means have been proposed to effectuate 
the object, viz. : — 

1. The placing of a Light Vessel. 

2. Removing the Rock. 

3. The placing of two Lights on Robert’s Head. 

4. Improving Roche’s Point Light. 
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With reference to the first, namely, the placing of a lightship to the eastward, it appears 
to the Committee that, if the rock cannot be removed, that would he the most effectual way 
of warnina vessels of the danger; the light would be to seaward of the rock and in 
thick weather the position would be indicated by a fog gun. The oliservations of Captain 
Shadwick are almost exclusively confined to the course between the Ula Head ot liinsale 
and Roche’s Point, in which track the rock lies ; but the advantage of a lightship would 
be more felt by vessels coming in, direct from seaward, and by the passing tiade, than 
by those coasting from the Old Head of Kinsale to Roche s Point. 

The second proposition is as to the removal of the roc-k, and it appears to your Com- 
mittee that until a proper survey, by a competent engineer, accustomed to work of that 
nature and aided by divers, he adopted, no sound opinion can be formed as to the prac- 
ticability of removing it ; but if it could be completed at the amount mentioned by the 
late Captain Washington, or even for a sum far exceeding that amount, there cannot be a 
doubt that that would be by far the most desirable and effectual means of getting nd of 
the difficulty. _ , , TT « • . , , . 

The third proposition, as tn placing two lights on Roberts Head, is recommended solely 
on the ground “ of the strong local wishes which prevail upon the subject.” The Com- 
mittee apprehend the Lords of the Committee of Privy Council for Trade would not be 
disposed to erect expensive permanent buildings out of the Mercantile Marine Fund on 
such grounds, nor could the Committee recommend it. 

Fourth. The improvement of Roche’s Point Light. This subject was brought under the 
consideration of the Board by the Inspecting Committee of 1859, and they strongly recom- 
mended them to cause the light to be changed from catoptric to dioptric. Application was 
accordingly made, on die 22d October 1859, to the Board of Trade for that purpose, but 
their Lordships declined to accede to that recommendation, as stated in their letter of the 
24th January, but suggested that “ the present catoptric apparatus, having a double row of 
first-class reflectors, ought to be equal in power to many of the first-class coast lights in 
England; and my Lords think that the defect, if any, in its power, must be in its colour, 
which would equally apply to a dioptric light.” 

<c I am to state that a new French ruby red glass is said to be superior to that in use; but 
if tbe Corporation are of opinion that the light cannot be seen a sufficient distance with its 
present colour, my Lords would suggest whether a distinctive character might not be given 
to it without colour, such as making it a revolving light of one minute interval, for which 
purpose three or four reflectors on a face might be sufficiently powerful. Should the Port 
of Dublin Corporation propose to alter the character of the light in this or in any other 
way, the proposal should come through the Trinity House.” 

The final authority for this change was not received until the 24lh July 1861, but acting 
upon this suggestion of their Lordships, the Board took measures for carrying it out. 
Considerable delay has unavoidably arisen, from causes of which the Board are fully aware. 
The necessity of another keeper, and the building of a residence for him ; the delay in 
arriving at an arrangement with the proprietor of the soil, lor a right of passage through 
his demesne, and oiher causes, have all tended to delay the completion of the work; but 
it is now being expeditiously carried out, and will in the course of a very short time be 
completed. 

The Board will be pleased to refer to tbe report of tbe deputation which proceeded to 
Cork, upon the subject of the better marking or removing of Daunt’s Rock ; and they will 
perceive that they did not contemplate any permanent measure being adopted until a 
careful survey could be made of that danger ; and they still think that it would be the most 
safe aud prudent course io adopt, and that the Board should obtain the sanction of the 
Lords of the Committee of Privy Council for Trade for the employment of a thoroughly 
competent engineer and diveis to make a careful examination of the rock, and furnish 
estimates of the probable expense of removing it ; and that in the meantime they suggest 
to the Board that the recommendations of the deputation as to placing a lightship be 
adopted, as a temporary measure, until the survey of the rock be made. 

(signed) P. Dombrain. 

Robert CullwaU. 

Tkos. Bewley. 

J. B. Macnamam. 

Francis Cocld . 

Ballast Board, 4 November 1863. Henry Thompson. 



Tlie Secretary, Trinity House, to the Secretary, Marine Department, Board of 

Trade. 

Trinity House, London, E.C., 

Sir, 11 November 1 863. 

I am directed by the Elder Brethren to forward to you, for the information of 
the Lords of the Committee for Privy Council for Trade, the accompanying 
correspondence which has passed on the subject of a proposal of the Port of 

Dublin 
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Dublin Corporation for placing a light-vessel to mark the position of the Daunt 
Rock, near the entrance of Cork Harbour, from which their Lordships will 
observe that the statutory approval of this Corporation of the said proposal has 
been communicated to the Port of Dublin Corporation, accompanied by sug- 
gestions as to the character of the light, and the adoption of intermediate 
measures for marking the position of the danger, and as to the vessels on which 
the tolls for the maintenance of the light- vessel should be chargeable. 

I have, &c. 

The Secretary, (signed) P. H. Bertkon. 

Marine Department, Board of Trade. 



(Enclosures.) 

Sir, Ballast Office, Dublin, 24 October 1803. 

I am directed by the Port of Dublin Corporation to forward herewith copies of corres- 
pondence which has passed between the Lords of the Committee of Privy Council for Trade 
and this Board, on the subject of more effectually marking or removing the Daunt Rock, 
off Cork Harbour; and to state that immediately after the receipt of their Lordships’ letter, 
and its enclosures, dated 25tb September, requesting that the subject might be taken into 
early consideration, and their Lordships furnished with the Board’s observations thereon, as 
soon as could be conveniently done, the papers were referred to a Committee, a deputation 
from which proceeded to Cork, and having made the necessary inquiries, reported the result 
to the Board, who fovwavded the same to the Board of Trade, with a letter recommending 
that the views of the Committee should be carried out, and a lightship placed to mark the 
position of the Daunt Rock. I am now to request you will be so good as to submit the 
subject to the Elder Brethren of the Trinity House, in order, should they coincide in the 
views of the Corporation, that the necessary statutory sanction may be obtained. 

I am, &c. 

P. H. Bevthon, Esq., (signed) James M. O'Reilly, 

&c. &c. &c. Assistant Secretary. 



Trinity House, London, E. C., 

Sir, ll November 18G3. 

Having brought under the consideration of the Elder Brethren your letter of 24th 
ult., with its several enclosures, submitting a proposal for placing a light-vessel to mark the 
position of the Daunt Rock, near the entrance of Cork Harbour, I am directed to acquaint 
you, for the information of the Port of Dublin Corporation, that, the Elder Brethren concur 
in the said proposal, and consider that the light-vessel should be placed as soon as may be 
found practicable, and that the light to be exhibited therefrom, should be a red revolving 
light ; they also consider that, pending the placing of a light-vessel, the position of the rock 
might be marked by the exhibition of a strip of white light, in the direction of it, from the 
lower part of the light-tower on Roche’s Point. 

I am to add that, having regard to the contiguity of the rock 10 Cork Harbour, the Elder 
Brethren ore of opinion that the tolls for the maintenance of the light-vessel should only be 
chargeable on vessels trading to or otherwise using that harbour. 

I am, &c. 

W. Lees, Esq., Dublin. (signed) P. ii. Bertkon. 



(No. 13,131.) 

The Secretary, Marine Department, Board of Trade, to the Secretary, Trinity 

House. 

Marine Departrnent,Board of Trade, 
Sir, 24 November 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of 11th instant, and its enclosures, on 
the subject of a proposal by the Port of Dublin Corporation for placing a light- 
vessel to mark the position of the Daunt Rock, near the entrance of Cork Harbour. 
Before entering into a consideration of this question, my Lords direct me to 
245 . d 3 forward 
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forward the enclosed papers* received by them, which, judging from the corres- 
pondence enclosed in your letter, the Elder Brethren would appear not to have 
seen ; and as some of these papers contain opinions and suggestions adverse to 
those in the papers annexed to your letter, I am to request you to move the 
Elder Brethren to take them into consideration, and inform my Lords whether 
they still remain of the same opinion as to the proposal. 

My Lords direct me, at the same time, to inquire what would be the annual 
burden, including interest and maintenance, and the yearly depreciation in 
value of the vessel, on the Trade of Cork, if a lightship were placed at the Daunt 
Rock, and if the expenses were, as proposed by the Elder Brethren, charged on 
that trade. It is requested that the papers, being in original, may be returned. 

I am, &.c. 

The Secretary, Trinity House, E.C. (signed) T. II. Farrer. 



* Papers referred to. 

Letter from the Assistant Secretary, Ballast Office, Dublin, to the Secretary, Marine Department, 
Board of Trade, dated 3 October 1863. — See page 13 (No. 11,545). 

Letter from Mr. James Booth to the Secretary to the Chamber of Commerce and Manufactures, 
Glasgow, dated 22 October 1863. — See page 18 (No. 12,214). 

Letter from Mr. James Booth to the Secretary of the Port of Dublin Corporation, dated 
22 October 1863. — See page 18 (No. 12,214). 

Letter from Secretary of xhe Admiralty to the Secretary of the Board of Trade, with Enclosures, 
dated 20 October 1863.— See page 19 to 25 (No. 12,309). 

Letter from the Glasgow Shipowners’ Association to the Secretary, Marine Department, Board of 
Trade, and Enclosure, dated 26 October 1863. — See page 25 (No. 12,476). 

Letter trom Mr. James Booth to the Chairman of the Glasgow Shipowners’ Association, Glasgow, 
dated 28 October 1863. — See page 26 (No. 12,476). 

Letter from Mr. James Booth to the Secretary to the Ballast Office, Dublin, dated 28- October 
1863. — See page 26 (No. 12,476). 

Letter from the Secretary to the Liverpool Underwriters’ Association to the Secretary, Marine 
Department, Board of Trade, dated 7 November 1863. — See page 27 (No. 12,937). 

Letter from the Secretary to the Marine Department, Board of Trade, to the Secretary to the 
Liverpool Underwriters’ Association, dated 7 November 1863. — See page 27 (No. 12,937). 

Letter from the Assistant Secretary to the Ballast Office, Dublin, to the Secretary, Marine 
Department, Board of Trade, and its Enclosure, dated 7 November 1863. — See page 27 
(No. 13,070). 



(No. 2754.) 

The Secretary to the Ballast Board, Dublin, to the Secretary, Marine 
Department, Board of Trade. 

Sir, Ballast Office, Dublin, 5 December 1863. 

I am directed to inform you, that in compliance with the desire of the Lords of 
the Committee of Privy Council for Trade, dated 19th October (No. 12,024), this 
Board forwarded to the Trinity House a copy of the report therein referred to, on 
the subject of Daunt’s Rock, and have received a communication from the Elder 
Brethren, dated 11th November 1863, expressing a general concurrence in the 
opinion of the Board. This document has doubtless been submitted to their 
Lordships, and this Board only await their instructions before taking further 
action in the matter. 

I am, &c. 

The Secretary, &c., &c. (signed) JV. Lees , Secretary. 

Marine Department, Board of Trade. 



(No. 14,200.) 

The Secretary, Marine Department, Board of Trade, to the Secretary to the 
Ballast Board, Dublin. 

Marine Department, Board of Trade, 
Sir, 9 December 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of 5th inst., and, in reply, to acquaint 
you, for the information of the Port of Dublin Corporation, that the Trinity 
House informed this Board of the opinion at which they had arrived, respecting 
the marking of the Daunt Rock ; but my Lords learned that the Elder Brethren 
had not seen all the correspondence which had taken place on the subject, and 

being 
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being- anxious that the whole case should be laid before the Trinity House, the 
Board of Trade caused the papers which the Elder Brethren had not seen to 
be sent to them, and now await their further opinion. , 

I am, kc. 

The Secretary, (signed) T. H. Fairer . 

Ballast Office, Dublin. 



The Secretary, Trinity House, to the Secretary, Marine Department, Board 

of Trade. 

Trinity House, London, E. C., 

Sir, ' 16 December 1863. 

The Elder Brethren having given careful consideration to the various papers 
and documents .in further relation to the proposal for marking the position of the 
Daunt Rock, which were transmitted in your letter of the 24th ultimo, 1 am 
directed to acquaint you, for the information of the Lords of the Committee of 
Privy Council for Trade, that the additional matter now before them does not 
alter or qualify their opinion as to the advisability of the exhibition of a light to 
indicate the position of that dangerous rock, or as to the parties immediately 
interested therein being charged with the cost of the provision and maintenance 
of the light- vessel. 

With regard to the character of the light to he shown from the proposed light- 
vessel, I am to state that the Elder Brethren observe, from the Report of the 
Committee of the Port of Dublin Corporation, dated 4th ultimo, which formed 
one of the additional papers transmitted in your letter of the 24i.h, that the 
alteration of the light at Roche’s Point to a revolving red light, which received 
the approval of this Corporation and of their Lordships in August 1861, has not 
yet been carried into effect, and they therefore consider that, having regard to 
the necessity now admitted to exist for marking the Daunt. Rock, and to the 
advantage of the light thereon being a red revolving light, that on Roche’s Point 
should still remain unaltered, viz., a fixed red light to seaward. 

In reply to their Lordships’ inquiry as to what would be the annual burden on 
the Trade of Cork if a lightship were placed as proposed, I am to slate that, in- 
cluding interest (at 4 per cent.) and maintenance, and the yearly depreciation 
in value of the vessel, the annual cost may be approximately estimated at 
1,300 /. 

All the papers* connected with this subject are returned herewith, as requested. 

I have, kc. 

The Secretary, (signed) P. FI. Berthon. 

Marine Department, Board of Trade. 



* Pavers referred to. 



Letter from the Secretary, Marine Department, Board of Trade, to the Secretary to the Port of 
Dublin Corporation, dated 25 September 1863. — See page 13 (NFo. 11,173). 

Memorial of the Mayor, Aldermen, and Burgesses of the Borough of Cork. — See page 10 
(No. 11,168). 

Memorial of the Cork Harbour Commissioners. — Seepage 11 (No. 11,169). 

Memorial of Shipowners, Merchants, and Traders of the Port of Cork. — See page 11 (No. 11,170). 
Letter from Mr. Inman to the President of the Board of Trade, dated 18 September 1863. — 
See page 12 (No. 1 1,171). ' 

Letter from Mr. M‘Iver to Mr. Maguire, M. J\, dated 18 September 1863.— See page 12 
(No. 11,172). 

Extract of a Letter from Captain Judkins, 11. M. S. . “ Scotia,” to Captain O’Bryen, dated 19 July 
1863. — See page 6 (No. 1,915). 

Extract of a Report of Survey relative to the Daunt Rock, dated 22 November 1863. — See Enclo- 



sure in No. 12,309, page 19. .. 

Letter from the Secretary 10 the Ballast Board, Dublin, to the Secretary, Marine Department, 
Board of Trade, dated 15 October 1863, with Enclosure,— See page 15 (No. 12,024). _ 

Letter from Mr. James Booth to the Secretary to the Port of Dublin. Corporation, dated 
19 October 1863 — See page 17 (No. 12,024). 

Letter from the Secretary to Lloyds’ to the Secretary, Marine Department, Board - of Trade, dated 
15 October 1863. — See page 15 (No. 12,017). . 

Letter from Mr. James Booth to the Secretary to the Port of Dublin Corporation, dated? October 
1863. — See page 14 (No. 11,002). 

Memorial of the Liverpool- Shipowners’ Association, enclosed in the above.— See page: 14. 
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(No. 14,640.) 

To the Secretary. Trinity House. 

Marine Department, Board of Trade, 
Sir, 31 December 1863. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 16th instant, on the subject of the 
proposal for marking the position of the Daunt Rock by a lightship. 

In reply, I am to acquaint you, for the information of the Elder Brethren, that 
whatever opinion the Board of Trade might have entertained concerning the 
necessity for a lightship to guide vessels clear of the Daunt Rock, they will 
interpose no obstacle to a proposal which has been made by the Port of Dublin 
Corporation, and has received the approval of the Trinity House, provided the 
condition on which that approval has been given, viz., that the expense be borne 
by the Trade of Cork, be observed. For this purpose it will be necessary to 
levy upon the vessels which enter Cork Harbour a toll sufficient to raise the 
annual sum of, say, 1,300 Z., which will be necessary to pay for the maintenance of 
the vessel, and interest on the original cost. The Board of Trade entirely concur 
with the Elder Brethren in thinking that it is not a case in which any 
part of the expense can properly be thrown on the Mercantile Marine Fund, 
so as to become a charge on the general shipping of the country. 

It appears to my Lords that the first step will therefore be to ascertain the actual 
tonnage which will become liable to the toll, and the rate of toll which will have 
to be levied : and when these points are decided it will, my Lords conceive, be 
only right to represent the facts to the parties who are interested in the Trade 
of Cork, so as to ascertain what are their views before the expense is incurred 
and the toll is imposed. 

The Board of Trade would therefore suggest that in communicating with the 
Corporation, the Trinity House should inform them to the above effect. 

I am to add that the Board of Trade concur with the Elder Brethren, that 
the light at the Daunt Rock should, if placed, be “revolving red,” and that 
the Roche’s Point Light should remain a fixed red light to seaward. 

I am, &c. 

The Secretary, Trinity House, E. C. (signed) James Booth. 



(No. 14,640.) 

Sir J. Emerson Tennent to — 

1. Secretary, Lloyds*. 

2. J. F. Maguire, m.p. 

3. W. Inman, Esq., Liverpool. 

4. C. M'lver, Esq., Liverpool. 

5. Secretary, Liverpool Shipowners’ Association. 

6. Secretary, Chamber of Commerce, Glasgow. 



Marine Department, Board of Trade, 
Sir, 5 January 1864. 

With reference to former correspondence upon the subject of the better 
marking of the Daunt Rock, near Cork, I am directed by the Lords of the 

•In(l), "for th.Mbro.ttai of the Committee of ““ ^ . P KV 1 . C °“ dl f °f T ? de t0 State * 

Lloyds’/’ ■-foe -t ort ot Dublin Corporation have proposed 

b, (2), “for the information of the imavor, aldermen, to place a lightship to guide vessels clear 0 £ the 
and burgesses of Cork, of tne Cork Harbour Commis- t\ . -p -i „ i It , ,r rp • • T + , 

sioners, and of the shipowners, merchants, and traders xtOCK, ana that tile irimty House and the 

of Cork, who, through you, made application on the sub- Board of Trade have approved of that proposal, 
je iV(5^ e ‘‘fortL°i^formation of the Liverpool Ship- subject to the condition that the whole cost be 
ownera Association.” borne by the Trade of Cork, and occasion no 

lD (6) ' ? %Z* e '> informBtioD of the Chamber of Com * charge to the Mercantile Marine Fund. 

It will therefore be necessary to levy upon all 
vessels which enter or touch at Cork Harbour a toll sufficient to raise the annual 
sum of 1,300 Z., which will be required to pay for the maintenance of the vessel, 
and interest on the original cost. 

The 



amerce of Glasgow.’’ 
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The Board of Trade are already in communication with the Trinity House and 
with the Port of Dublin Corporation, with the view of ascertaining the amount of 
tonnage which will become liable to the toll, and the rate of toll which will have 
to be levied, in order to make up the required 1,300 1 . a year. In the meantime, 
and before taking any final steps, there will be ample time to ascertain the views 
of those interested in the case upon the present 
proposal, and my Lords will be obliged (see 
margin) will, as soon as may be convenient, com- 
municate to this Board any observations (they— -you) 
may think it desirable to offer. 



* In (I), “if the committee for Lloyd's.” 

In (2), “if the parties on whose behalf you have 
iplied.” 

In (3), “ if you.” 

In (4), “if you.” 

In (5), “ if the Liverpool Shipowners’ Association.” 

" Chamber 



“ if the C 



In (6), 

I am, &c. 

(signed) J. Emerson Tennent, 



ier of Commerce of Glasgow.” 



(No. 14,640.) 

Mr. Maclver to Sir J. Emerson Tennent . 

British and North American Royal Mail Steam 
Packet Company, Liverpool, 

Sir, 6 January 1864. 

In the absence of my father, I have the honour to reply to your letter of 
yesterday. 

All interested in vessels passing the South of Ireland, must thoroughly 
approve of the proposed lightship being placed on Daunt’s Rock, as a likely 
means to prevent possible serious casualty. 

It does not appear that vessels touching at Cork Harbour are anymore 
called upon to contribute towards the expense than those that pass the harbour 
without calling. 

So far as I know, the danger of Daunt’s Rock in no way specially applies to 
those vessels going into Cork Harbour, but it is almost equally dangerous to all 
vessels making the land. 

I am, however, forwarding your letter to my father, who is in Malta, with 
copy of this reply. 

I am, &c. 

Sir J. Emerson Tennent, Bart., (signed) David Mac Ivor. 

Secretary to the Board of Trade, 

Whitehall, London. 



(No. 14,640.) 

Mr. Inman to Sir J. Emerson Tennent. 

Liverpool, New York, and Philadelphia 
Steam Ship Company, 

62 and 63 Tower Buildings, Liverpool, 
Sir, 15 January 1864. 

I have the honour to acknowledge your letter of the 5th instant, on the 
subject of the Daunt Rock, off Cork Harbour, and the suggestion to place a 
lightship at that spot. 

In reply, I beg to state that having given the question the consideration due 
to its importance, and having also taken the opinion of the. Commanders of this 
Company’s steamers at present in port, it appears to me that it would be 
highly desirable to moor a lightship as proposed ; and so far as this Company 
is concerned, they are perfectly willing to pay upon their vessels the proportion 
of toll necessary to carry out this arrangement, the whole cost of which I 
understand you to say will be 1,300 l. a year. 

I have, &c. 

To Sir James Emerson Tennent, (signed) William Inman. 

Secretary to the Board of Trade, 

Whitehall, London. 
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(No. 14,640.) 

The Secretary of Lloyd’s to Sir J. Emerson Tmnent. 

Sir, Lloyd’s, 21 January 1864. 

X have the honour to acknowledge the receipt of your letter of the 6th 
January, stating, by direction of the Lords of the Committee of Privy Council 
for Trade, with reference to former correspondence upon the subject of the 
better marking of the Daunt Rock, that the Port of Dublin Corporation have 
proposed to place a lightship to guide vessels clear of it ; and that the 1 rinity 
House and the Board of Trade have approved of that proposal, provided the 
whole cost be borne by the trade of Cork, and occasion no charge to the 
Mercantile Marine Fund; also inquiring the opinion of the committee for 
managing the affairs of Lloyd's, with respect to the levying of a toll on all 
vessels entering or touching at Cork Harbour, to defray the expense of the 
lightship in question. 

The committee instruct me to acquaint you that before replying to your 
letter they thought it necessary to communicate again with the agent for this 
establishment for Cork and Queenstown, to ascertain his opinion upon the 
above proposal, and I have now the honour to transmit to you a copy of his 
letter, in reply, for the information of their Lordships. 

I have, &c. 

Sir J. Emerson Tennent, (signed) Geo. A. Hoisted, 

Secretary to the Board of Trade, Secretary.. 

Whitehall, London. 



(Enclosure.) 

Sir, Queenstown, 13 January 1864. 

I Aar in receipt of your letter of the 9th instant, relative to placing a tax on ali vessels 
touching at Cork Harbour to defray the expense of a lightship at Daunl’s ltock. 

The only opinion I have to offer, in addition to mine of the ?th October last, viz., “ that 
it would be an unnecessary expense” (lor the reasons already assigned) is, that such a tax 
as that proposed would be a great injury to this valuable port of call, by increasing 
expense to vessels. 

I remain, &c. 

(signed) R. G-. Seymour, 

The Secretary, Lloyd’s, London. Lloyd’s Aoent. 



(No. 134.) 

The Secretary to the Ballast Board, Dublin, to the Secretary, Marine Depart- 
ment, Board of Trade. 

Belfast Office, Dublin, 

-it 1 ', 25 January 1864. 

With reference to previous correspondence on subjects of placing a floating 
light to mark the “Daunt” Rock, off the entrance to Cork Harbour, but more 
particularly to their Lordships’ letter of the 3 1 st December last, addressed to the 
Elder Brethren of the Trinity House, who forwarded copy of same, together 
■with copies of other documents to this Corporation, 1 am now directed to 
forward the enclosed copy* of a return which has been transmitted to the Cork 
Harbour Commissioners, showing the amount of Tonnage Duty necessary to he 
levied on vessels entering Cork Harbour, so as to realise a sum of 1,300 l. pel- 
annum, applicable to the placing and maintaining of the light vessel. I am to 
request you will be so good as to lay this document before their Lordships. 

I am, &c. 

. (signed) W. Lees, Secretary. 

1 he secretary, IVIaririe Department. 



* See Enclosure No. 2, p. 8. 
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(No. 75.) 

Mr. James Booth to 

1. Secretary, Lloyd’s. 

2. J. F. Maguire. Esq., m.p. 

3. W. Inman, Esq., Liverpool. 

4. C. Maclver, Esq., Liverpool. 

5. Secretary, Liverpool Shipowners’ Association. 

6. Secretary, Chamber of Commerce, Glasgow. 

Marine Department, Board of Trade, 

Sir, 1 February 1864. 

With reference to my communication of tlie 5th instant relative to the 
maintenance of a lightship at Daunt Rock, I am to state* that * in (i),“ for the information of the com- 
a communication has been received from the Port of Dublin °L Llo I d ’ s -’’, 

c , ■ i ., , -i . - j , . , , \*h tor tho information of tlie Mayor. 

Corporation, from which it appears that in order to raise the Aldermen, and Burgesses of Cork, of the 
proposed annual sum of 1,300 it will be necessary to levy a toll c ° m “ issior| ers, and of the 

* r *T , , c . .. , J Slnpowneis, Merchants, and Traders of Cork, 

of 3-16ths of a penny per ton, on coasting vessels, and 9-16ths "bo through you made application to the 
of a penny per ton on oversea vessels entering Cork Harbour, St/Lto,m.aon .fti. ii,™i 

less the usual deduction of 60 per cent. Shipowners’ Association.” 

(G), “for the information of the Chamber 
01 Commerce, Glasgow.” 

I am, &C. 

(signed) James Booth. 



(No. 77.) 

From Mr. L. J. Shea. 

“ The Rennies,” via Kinsale, 

Sir, 25 January 1864. 

Before anything more definite be done about placing a “ Lightship ” upon 
Daunt’s Rock, off Cork Harbour, will you be pleased to take a suggestion from 
me, and submit to the Board of Trade my proposed plan of having a lighthouse 
instead of a lightship, as the more obvious and feasible mode, and less expen- 
sive way of marking the admitted danger in the highway of shipping. “ Robert’s 
Head ” or “ The Rennies Head ” offer excellent sites for a lighthouse, and are 
not more than J of a mile from Daunt’s Rock ; and if a strong light could be 
thrown upon the “ Buoy ” (at present on the rock), by means of a special lens, 
all the desired objects could be attained ; and a long line of dark and dangerous 
coast from Cork to Kinsale, at the same time be afforded light. 

If such a plan be not considered practicable tlie rock might be pointed out 
in another way, viz., through the aid of a distinguishing light (say blue or 
green), exhibited by tlie lighthouse at low water during spring tides, which is 
the time that the rock becomes dangerous to passing ships. 

I am the proprietor of both headlands, and am consequently interested in 
calling attention to them, and I have written to the most influential persons on 
tlie subject, and have received letters of approval of my suggestion. 

If the determination of the Board has not been final as to the lightship, 
please lay this letter before them and oblige, 

Yours, &c. 

(signed) Lithe Joseph Shea , j. p. 



(No. 77.) 

Mr. James Booth to Mr. L. J. Shea. 

Marine Department, Board of Trade, 
Sir, 28 January 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade, to 
acknowledge the receipt of your letter of the 25th January instant, and in 
reply to inform you, that the question of the proper marking of Daunt Rock 
is still under consideration. 

I am, &c. 

L. J. Shea, Esq., j.p. (signed) James Booth. 
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(No, 81.) 

The Secretary to the Cork Steam Ship Company to the President of the 
Board of Trade. 

Cork Steam Ship Company, Cork, 
Sir, 26 January 18G4. 

I take the liberty to hand you herewith the memorial of this Company 
against placing the proposed lightship upon Baunt’s Rock, and beg that you 
will have the goodness to lay same before your Honourable Board. 

I have, &c. 

(signed Geo. Cottar Beale , 

To the Right Hon. the President of Secretary, 

the Board of Trade, London. 



Enclosure. 

To the Right Honourable the President of the Board ol Trade. 

The Memorial of the Cork Steam Ship Company of Cork and the Undersigned Masters, 
Respectfully showeth, 

That your Memorialists do not think it needful that a lightship, as is now contem- 
plated should be placed on Daunts Rock. 

That a special light placed in Roche’s Tower, would answer the purposes of the proposed 
' lightship, and could be maintained at a nominal cost. 

That your Memorialists have several steam-ships trading weekly to and from the Port 
of Cork, showing on an average a register tonnage of over 8,000 tons per week. 

That it is the opinion of a number of experienced commanders, who have f> r years been 
tiading to and from the port, that the proposed light in Roche’s Tower would be more de- 
sirable than a lightship, sucli as is contemplated for Daunt’s Rock. 

Your Memorialists, therefore, pray that your Honourable Board will lake the foregoing 
into consideration, and devise such means an will obviate the necessity of placing the light- 
ship as herein before stated. 

And your Memorialists will ever pray. 

(signed) Ebenezer Pike, Chairman. 

George Cottar Beale, Secretary. 

And 14 others. 



(No. 83). 

Memorial of the Clyde Shipping Company of Glasgow. 

To the Right Honourable the President of the Board of Trade. 

The Memorial of the Cfyde Shipping Company of Glasgow and the Under- 
signed Masters, 

Respectfully showeth, 

That your Memorialists do not think it desirable that a lightship, as is now 
contemplated, should be placed on Daunt’s Rock. 

That a special light, placed in Roche’s Tower, would answer the purposes of 
the proposed lightship, and could be maintained at a nominal cost. 

That your Memorialists have several steam-ships trading weekly to and from 
the Port of Cork, showing on an average a register tonnage of about 500 tons 
per week. 

That it is the opinion of a number of experienced commanders, who have 
for years been trading from the port, that the proposed light in Roche’s Tower 
would be more desirable than a lightship such as contemplated for Daunt’s 
Rock. 

Your Memorialists, therefore, pray that your Honourable Board will take the 
foregoing into consideration, and devise such means as will obviate the neces- 
sity of placing the lightship as herein before stated. 

(signed) Thos. Whyte , Clyde Shipping Company. 

J. Crawford, Master, Steam Ship “ Pladda.” 
John M ( Donald, S. S. Tuskar. 
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(Nos. 81 and 83.) 

Mr. James Booth to the Secretary to the Ballast Board, Dublin. 

Marine Department, Board of Trade, 
Sir, 1 February 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade, to 
transmit to you, for the information of the Port of Dublin Corporation, copy 
of a memorial from the Cork Steam Ship Company, and of a letter from the 
Clyde Shipping Company, relative to the marking of Daunt Rock. 

I am, &c. 

Secretary, Ballast Board. (signed) Javies Booth. 



Mr. L. J. Shea, to the Secretary Board of Trade. 

91, The Rennies, via Kinsale, 

Sir, 29 January 1864. 

Since I had the honour of laying before you my proposition and plan of 
meeting the danger of “ Daunt’s Rock,” off Cork Harbour, there has been a 
meeting of the Cork Harbour Board, and a resolution was come to thereat, 
“ That the proposal of the Dublin Ballast Board, requiring an annual sum of 
1,300 1. be rejected for the proposed lightship.” I am therefore at full liberty 
to call your attention more directly, to my proposal and plan of meeting the 
difficulty in point of expense and utility for commercial, imperial, coasting, and 
fishing interest, by means of the more safe and feasible mode of a lighthouse, 
on either of the headlands adjacent to the rock in question. As to a lightship 
the wear and tear would be enormous, not to say anything of the difficulty of 
keeping a vessel at anchor in such a place, where even the small buoy cannot 
stand, as it is frequently washed away from its moorings, which are of the 
strongest kind. It would be a bold man indeed, that could be got to take 
charge. It is in contemplation to memorial the Board of Trade to pay the 
1,300/. a year, and I beg to call attention to my plan as the best mode of avoiding 
expense, and affording general convenience, and I will add safety. The Coast 
Guard officers and men, and Captain Seymour, agent to the Inman line of 
American Packets, approve of it as the best in every respect. 

I remain, &c. 

To the Secretary, Board of Trade, London. (signed) L. J. Shea. 



(No. 14,640/63.) 

The Secretary Marine Department, Board of Trade, to the Secretary, Trinity 
House. 

Marine Department, Board of Trade, 
Sir, J 7 March 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade, 
with reference to your communication of the 16tli December last, and their 
reply of the 31st December last, respecting the light at Roche’s Point, to 
request that you will move the Elder Brethren of the Trinity to consider, 
whether, if the proposed lightship at the Daunt Rock is rejected, or postponed, 
as suggested in the enclosure to my letter of the 3d instant, the Port of 
Dublin Corporation should not be asked to proceed at once with the 
improvement of the light at Roche’s Point, and whether that improvement 
should be of the nature originally proposed and sanctioned. 

I am, &c. 

The Secretary, Trinity House. (signed T. H. Farrer. 
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CORRESPONDENCE RELATIVE TO THE 



(No. 102.) 

The Secretary to the British Steam Navigation Company, to the Secretary 
Marine Department, Board of Trade. 



Bristol General Steam Navigation Company, 
32, Prince-street, Bristol. 

gj r 4 February 1864. 

Herewith I beg to hand you a memorial from this Company to your 
President, in relation to the proposal for fixing the “ lightship near “ Daunt s 
Rock ” on the Irish coast, and I shall feel obliged by your placing it before 

It is felt that the cost of a lightship will be an unnecessary expenditure, and 
that an arrangement of a special light in Roches Tower, would better accom- 
plish the object desired, and at much less cost. Commending the subject to 
your kind attention and consideration, 

I remain, &c. 

(signed) II. W. Hartnell , 

To the Secretary of the Marine Department, Secretary. 

Board of Trade, London. 



(Enclosure.) 

Memorial of the Bristol General Steam Navigation Company. 



To the Right Honourable the President of the Board of Trade. 

The Memorial of the Bristol General Steam Navigation Company of Bristol, and the 
undersigned Masters, 

Respectfully ihoweth, 

That your memorialists do not think it desirable that a lightship, as is now contemplated, 
should be placed on Daunt’s Rock. 

That a special light, placed in Roche’s Tower, would answer the purposes of the proposed 
lightship, and could be maintained at a nominal cost. 

That your memorialists have a steam-ship trading weekly to and from the Port of Cork, 
of 590 tons register. 

That it is the opinion of a number of experienced commanders, who have for years been 
trading to and from the port, that the proposed light in Roche’s Tower would be. more 
desirable than a lightship, such as is contemplated for Daunt’s Rock. 

Your memorialists therefore pray, that ycur Honourable Board will take the foregoing 
into consideration, and devise such means as will obviate the necessity of placing the light- 
ship as hereinbefore stated. 

Thomas Fyson , Chairman. 

TV. Cuterhridge, Master u Juverna.” 

William Davis, Master “ Briton.” 

Leo. G. Star , Master “Beatrice” Steam-ship. 

James Poole, r.n.u.. Master “S. Apollo.” 



(No. 103.) 

The Secretary of Lloyd's to Mr. James Booth. 

Sir, Lloyd’s, E. C., 6th February 1864. 

I have the honour to acknowledge the receipt of your letter of the 1st 
February, stating, by direction of the Lords of the Committee of Privy Council 
for Trade, with reference to yonr communication of the 5th January, that a 
communication has been received from the Port of Dublin Corporation, from 
which it appears, that in order to raise the proposed annual sum of 1,300 l. for 
the maintenance of a lightship at Daunt Rock, it will be necessary to levy a 
toll of 3-16ths of a penny per ton on coasting vessels, and 9-16ths of a penny 
per ton on oversea vessels entering Cork Harbour, less the usual deduction of 
60 per cent. 

Your 
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Your letter having been laid before the Committee for managing the affairs 
of Lloyd’s, 1 am instructed to request that you will be good enough to express 
their thanks to their Lordships for the notification of this fact. 

I have, &c. 

James Booth, Esq., (signed) Geo. A. Hoisted, 

&c. &c. &c. Secretary. 

Board of Trade. 



(No. 120.) 

The Secretary to the Chamber of Commerce'and Manufactures, Glasgow, 
to the Secretary, Board of Trade. 

Chamber of Commerce and Manufactures, 
Sir, Glasgow, 10 February 1864. 

Your letters of 5th January and 1st February last, on the subject of the better 
marking of the Daunt Rock, near Cork, have now been considered by the 
Directors of this Chamber ; and I am now to inform you, for the information of 
the Lords of the Committee of Privy Council for Trade, that while the 
Directors conceive that the object in view would have been accomplished by 
making the light on Roche’s Point a first-class light, as suggested in the 
memorial from this Chamber, they defer to the opinions of shipmasters and 
others who have pronounced in favour of a lightship as, under all the circum- 
stances, perhaps the best mode, short of removing the rock, of averting the 
danger in question. The Directors are of opinion that if a lightship be 
finally resolved upon, the cost should be defrayed by a toll on all vessels entering 
Cork Harbour. 

I am, &c. 

(signed) J. S. Fleming, 

To the Secretary of the Board of Trade, Secretary. 

Whitehall, London. 



(No. 154.) 

The Secretary to the Ballast Board, Dublin, to the Secretary, Marine Department, 
Board of Trade. 

Sir, Ballast Office, Dublin, 22 February 1864. 

With reference to the correspondence which has taken place on the subject 
of the better marking of the “Daunt Rock” off the entrance to Cork Harbour, 
and their Lordships’ sanction to the placing of a light- vessel to denote that 
danger, provided its estimated cost and maintenance, &c. of 1,300 l. a year be 
defrayed by a toll levied annually on shipping entering or calling off Cork- 
Harbour, and not chargeable on the Mercantile Marine Fund: 

I am to inform you this Corporation forwarded to the Cork Harbour Com- 
missioners a copy of the Return transmitted to the Board of Trade on the 
25th ultimo, showing the amount of toll which it would be necessary to charge 
for the support, &c. of the light-vessel in question ; and they have received in 
reply a letter, with copy of a resolution unanimously adopted by the Cork- 
Harbour Board, expressing an opinion that the expense of maintaining the. 
above light-vessel should be charged to the Mercantile Marine Fund, and not 
on vessels entering or calling off Cork Harbour : copy of which letter and 
resolution I am directed to forward herewith, and to beg you will bring the 
same under the notice of the Lords of the Committee of Frivy Council for 
Trade. 

I am, &c. 

The Secretary, Marine Department, (signed) W. Lees, 

Board of Trade. Secretary . 
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(Enclosure.) 

Harbour Commissioners’ Office, Cork, 
Sir, 32 February 1864. 

Your letter of the 23d ultimo and its enclosures were received in due course, all of which 
I submitted to the “Daunt’s” Itock Committee, and I now beg to send you annexed copy 
of their resolution, or rather recommendation, and to inform you that it was unanimously 
adopted by this Board. 

I am, &c. 

Wm, Lees, Esq., (signed) Janies F, Sugrue, Secretary. 

Ballast Office, Dublin. 



Resolution. 

“The ‘Daunt’s’ Rock Committee unanimously recommend the Harbour Commissioners 
to decline the proposal of the Board of Trade to place a Lightship at the Daunt’s Rock, 
on condition that the sum of 1,300 l. be levied annually off the shipping entering or calling 
off Cork Harbour, to defray the expense of maintenance, &c., as they are of opinion that 
the charge ought to fall on the Mercantile Marine Fund.” 



(No. 154.) 

Mr. James Booth to the Secretary, Trinity House. 

Marine Department, Board of Trade, 
Sir, 3 March 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade, 
with reference to former correspondence on the subject of marking the Daunt 
Rock, to transmit, for the information of the Elder Brethren of the Trinity 
House, the enclosed copy of a letter which the Board of Trade have sent to 
the Port of Dublin Corporation, and of its enclosure. 

I am, &c. 

Secretary, Trinity House. (signed) James Booth. 



(Enclosure.) 



Mr. James Booth to the Secretary to the Port of Dublin Corporation. 



Marine Department, Board of Trade, 
Sir, 3 March 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade to acknowledge 
the receipt of your letter of the 22d instant, transmitting copy of a resolution adopted by the 
Board of the Cork Harbour Commissioners, relative to the proposal for levying a toll Upon the 
trade of Cork in order to place and maintain a Lightship at the Daunt Rock. 

My Lords adhere to the opinion which, in common with the Trinity House, they have 
already expressed, to the effect that the expense of the proposed Lightship cannot be 
thrown on the general passing trade. The proposal to throw the expense upon the trade of 
Cork, which alone will derive benefit from the light, has been met by objections from a 
large part of that trade, which appears to show that they do not think the advantage of the 
Lightship to be worth the cost. 

Under these circumstances the Board of Trade are of opinion that it would not be rio-ht, 
without further consideration, to incur the expense of this Lightship. 

Bearing in mind, however, that Haunt Rock becomes an inconvenience or danger prin- 
cipally " hen Roche Point Light is invisible from fog, it seems to deserve consideration whether 
the beit remedy may not be found in improving the light on Roche Point, and in placing some 
signal close upon the Rock, which would convey warning by sound. In some respects this 
might be belter than a Lightship, since the Lightship must, in order to have sea-room, be 
moored far outside the reck, and vessels might pass her without seeing the light or hearing 
a fog-signal on board her. 

It seems therefore to deserve consideration whether a good bell-boat, similar to the one at 
Liverpool, might not be an effectual and inexpensive means of providing a warning in foo-g-y 
weather. ° ooJ 

If the Port of Dublin Corporation agree in this proposal, my Lords would suggest that they 
should again communicate with the Trinity House. 

An abstract of the opinions on the subject of the proposal to charge the cost of a Lightship 
on the Trade of Cork jb enclosed. ° 



Secretary, 

Port of Dublin Corporation. 



I am, &c. 

(signed) James Booth. 
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Abstract of Answers to the Inquiry of the Board of Trade of 1st February last, as to 
whether the various parties interested in the Shipping Trade of Cork were willing to 
submit to a Toll for the maintenance of a Lightship at Daunt Rock. 



1 . Lloyd’s. 

2. J. F. Maguire, Esq., m.p., for Mayor of 

Cork and Cork Harbour Commissioners. 

3. Mr. Inman, Liverpool, New York, and 

Philadelphia Steamship Company 

4. Mr. Me Tver, British and North American 

Royal Mail Steam Packet Company. 

5. Liverpool Shipowners’ Association, 

G. Chamber of Commerce, Clasgow. 



Their Agent at Cork objects to light and 
toll ; considers light unnecessary. 

Consider payment should be made out of the 
Mercantile Marine Fund. 

Approve light; are willing to pay toll. 

Object to toll, and will send further answer. 
No answer. 

Defer to opinion expressed by masters and 
others in favour of light and toll. 



Other Communications. 

Cork Steam Ship Company. Against light. 

Bristol General Steam Navigation Com- ditto, 
pany. 

Clyde Shipping Company. ditto. 

Board of Trade. 



(No. 238.) 

The Secretary Trinity House, to the Secretary Marine Department, Board 

of Trade. 

Trinity House, London, E.C., 

Sir, 6 April 1864. 

Having brought under the consideration of the Elder Brethren your letter 
of 17th ultimo (L,I4,640/63), inquiring whether, in their opinion, if the proposed 
Lightship at the Daunt Rock is rejected or postponed, the Port of Dublin 
Corporation should not he asked to proceed at once with the improvement of 
the Light at Roche’s Point, and whether that improvement should he of the 
nature originally proposed and sanctioned : I am directed to acquaint you, for 
the information of the Lords of the Committee of Privy Council for Trade, 
that the . Elder Brethren consider that if the Lightship be rejected, the Light 
at Roche’s Point should at once he altered to a Red Revolving Light, as 
originally sanctioned, but that if the Lightship be merely postponed, it would 
he advisable to delay the alteration until the question is finally settled. In 
either case, however, the Elder Brethren consider that a strip of White Light 
to be shown from the lower part of the Tower on Roche’s Point, in the direction 
of the Daunt Rock, as suggested in their letter to . the Port of Dublin Corpo- 
ration of 11th November lost, copy of which accompanied my letter to you of 
that date, should he at once carried into effect. 

I have, Sec. 

The Secretary, Marine Department, (signed) P. II. Berthon. 

Board of Trade. 



(No. 238.) 

Mr. James Booth to the Secretary, Trinity House. 

Marine Department, Board of Trade, 
Sir, 13 April 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your letter of the 6th instant, and in reply to 
acquaint you, for the information of the Elder Brethren, that the Board of 
Trade concur with them as to the desirableness of showing a strip of e ‘ White 
Light,” in the direction of Daunt Rock, from the lower part of Roche’s Point 
Tower, and have signified their concurrence of the same to the Port of Dublin 
2 ^. F Corporation ; 
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Corporation; and I am to request that the Elder Brethren will give the 
necessary directions, under the 409th section of the “ Merchant Shipping Act, 
1854,” to the Port of Dublin Corporation to execute the said work. 

I am, &c. 

Secretary, Trinity House. (.signed) James Booth . 



(No. 238.) 

Mr. James Booth to the Secretary to the Port of Dublin Corporation. 

Marine Department, Board of Trade, 
Sir, 13 April 18G4. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
transmit to you, for the information of the Port of Dublin Corporation, the 
enclosed copy of a communication -which they have received from the Elder 
Brethren of the Trinity House, recommending that a strip of “ White Light” 
he shown from Roche’s Point Tower, in the direction of Daunt Rock, and to 
state that the Board of Trade have conveyed to the Elder Brethren their con- 
currence in the desirableness of the proposed work being effected as soon as 
possible. 

I am, &c. 

To the Secretary to the Port of Dublin (signed) James Booth. 

Corporation. 



(No. 242.) 

The Secretary to the Ballast Board, Dublin, to the Secretary Marine Depart- 
ment, Board of Trade. 

Sir, Ballast Office, Dublin, 7 April 1864. 

I am to acknowledge receipt cf your letter of the 3d ultimo, on subject of 
marking the “ Daunt Rock,” off Cork Harbour, and in reply to state, that 
immediately on its receipt the Board referred the matter to the Inspector of 
Lights, who put himself at once in communication with the Mersey Docks and 
Harbour Board at Liverpool, in order to obtain plans for a bell-buoy, and who 
stated they were engaged in a similar object for the Trinity House. Those 
plans were only received on the 4th instant, and Captain Roberts is now on 
service round the Coast, but immediately on his return the Board will fully 
report to their Lordships on this important subject. 

I am, &c. 

The Secretary Marine Department, (signed) IV. Lees , 

Board of Trade. Secretary. 



(No. 246.) 

Memorial of the Cork Harbour Commissioners. 



■ To the Lords of the Committee of the Privy Council for Trade. 

The Memorial of the Cork Harbour Commissioners, 

Showeth, 

That so far back as the month of June 1862, and on other occasions since, 
we laid before the Port of Dublin Corporation (as the proper authority) our 
urgent opinion that the Daunt Rock should be either removed or better 
marked. 

That in our memorial to your Lordships of the 9th of September last, asking 
that it should be either removed or lighted, we explained to your Lordships, 
that the Daunt Rock is beyond tlie limits of our conservancy and jurisdiction. 

Your 



Printed image digitised by the University of Southampton Library Digitisation Unit 




REMOVAL OR LIGHTING OF DAUNT’S ROCK. 



43 



Your Lordships can (by the published Admiralty Chart of Cork Harbour as 
corrected down to 1860) see that it is not within the Port or Harbour of Cork, 
and you are of course officially aware, that it has never been considered as 
within our conservancy, but on the contrary has been, and is at this moment, 
buoyed by the General Lighthouse Authority, at the expense of the general 
shipping of the country. 

Whatever measure may be now taken in consequence of the lamentable 
wreck of the “ City of New York,” we respectfully say that it ought not to be 
taken, and that it will not be accepted by us, at the expense of the Port of Cork. 
Not an hour was lost in making this known in reply to the Port of Dublin 
Corporation, by whom (no doubt) it was forthwith communicated to your Lord- 
ships. The want is national, not merely local, and far more for the Government 
of the country and the shipping of the United Kingdom than for the trade of 
Cork, and it is for the expense not of our small community, but of the public 
at large. 

This subject has naturally, within the last week, engaged a great deal of our 
attention. We are of opinion that the rock may he removed without a very 
serious expense, and we think that, in preference to its being lighted, it ought 
to be removed altogether. 

For the manner in which our own duties are performed, within our own con- 
servancy, we beg to refer to an extract * (appended) from a report, dated the 
30tli of January 1864, made (by one of their Committees) to the Port of Dublin 
Corporation, under the 25th & 26th Viet. c. 63 : — - 

We respectfully request that Daunt Rock may be forthwith removed, 
and until removed, lighted at the expense of the public funds of the United 
Kingdom, or (so as to become a charge on the general, shipping of the 
country) of the Mercantile Mariue Fund, and not by a local charge on the 
shipping and trade of Cork. 

Signed and sealed at a meeting of the Cork Harbour Commissioners, 
at the Ballast Office, Cork, the 6th day of April 1864, 

By order, 

Alexander Bremner , Chairman. 

James F. Sugrue, Secretary. 



* Extract referred to in the foregoing Memorial. 

“ The Committee cannot conclude iheir Report without hearing their testi- 
mony to the great pains taken, and the care bestowed, by the Cork Harbour 
Commissioners, by giving every facility in their power to the commerce of the 
place.” 



(No. 246.) 

Mr. James Booth to the Secretary to the Cork Harbour Commissioners. 

Marine Department, Board of Trade, 
Sir, 19 April 1864. 

I am directed by the Lords of the Committee of Privy Council for Trade to 
acknowledge the receipt of your communication of the 6th instant, and in reply 
to acquaint you, for the information of the Cork Harbour Commissioners, that 
the subject of marking Daunt’s Rock is still under consideration. 

I am, &c. 

Secretary Cork Harbour Commissioners. (signed) James Booth. 
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COPIES of all Correspondence between the 
Cork Harbour Commissioners and the Irish 
Ballast Board, from June 18 G 2 to the present 
time, in reference to the Removal or Lighting of 
Haunt’s Rock ; of all Correspondence on the 
same subject between the Cork Harbour Com- 
missioners and the Board of Trade, and between 
the Ballast Board, the Trinity Board, and the 
Board of Trade; and of nil Correspondence 
between Public Bodies and Private Firms on the 
same subject. 



(Mr. Maguire.) 



Ordered, by The House of Commons, to be Printed, 
27 April 18O4. 



Under 8 ox. 
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